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PUBLIC   UTILITIES  COMMISSION 
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Room  282,   City  Hall 


Louis  J.  Giraudo,  President 
H .  Wei ton  Flynn ,  Vice  President 
John  M .  Sanger 
Nancy  C ,  Lenvin 
Joseph  F.  Barletta 


2:00  P.M. 


Jane  25,  1985 
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DEPARTMENTS 
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Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Rai Iway 


Energy  Conservation 


Water  Department 


Engineer ing  and 
Construction  Management 


Financial  Management  and 
Performance  Monitor  ing 


Inf ormat ion  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A,  Boldr idge 


SECRETARY 


85-096 


Call  to  Order:     2:14  P.M. 


Present:       President  Louis  Giraudo,  Vice  President  H.  Welton  Flynn, 
Commissioner  John  Sanger 

Absent:        Commissioner  Nancy  Lenvin  and  Commissioner  Joseph  Barletta 

The  Minutes  of  the  regular  meeting  of  June  11,   1985  were  approved, 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission, 


RESOLUTION 
NO. 


85-0242 


MR 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totalinq 
$148,000.00. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0243        WD      Approving  collections  in  the  amount  of  $5,216.16  for 
damage  claims  which  the  San  Francisco  Water 
Department  has  against  miscellaneous  debtors  for  the 
months  of  February,   March,   April  and  May  1985. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

85-0245        WD      Approving  write-offs  in  the  amount  of  $18,755.78 
against  reserve  for  uncollectible  accounts,  San 
Francisco  Water  Department. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

85-0246         HH      Approving  collections  in  the  amount  of  $1,537.50  for 
damage  claims  which  Hetch  Hetchy  Water  and  Power  has 
against  miscellaneous  debtors  for  the  month  of  May 
1985, 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger 


85-097 


85-0247 


85-0248 


85-0249 


85-0250 


85-0251 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

HH       Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.   HH-754,   Transit  Power  Substations, 
Repair  Leaks . 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

WD      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1893,    20-Inch  steel  Main  Installation 
in  Appleton,   Mission,  Randall  and  Chenery  Streets. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

WD      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1922,   12-Inch  Ductile  Iron  Main 
Installation  in  San  Leandro  Way,   Keystone  Way,  Head 
and  Other  Streets. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

WD      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1923,   8-Inch  Ductile  Iron  Main 
Installation  in  Battery  Street  between  Bush  Street 
and  Pacific  Avenue. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

HH      Awarding  Hetch  Hetchy  Contract  No.  HH-715, 

0' Shaughnessy  Dam  and  Moccasin,  Protective  Coating  of 
Buildings,    in  the  amount  of  $42,000.00,   to  Gitane 
Painting  and  Waterproofing,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


85-098 


On  motion  of  Sanger,  seconded  by  Flynn,  the  followinq 
resolution  was  adopted: 

Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1760,   Installation  of  12-Inch  Steel 
Pipe,   Sunol  Water  Distribution  System,  as 
satisfactorily  completed;   authorizing  an  extension  of 
time  for  unavoidable  delays  of  23  calendar  days; 
approving  Credit  Contract  Modification  No.   1  in'the 
amount  of  $2,215.00;   and  authorizing  final  payment  in 
the  amount  of  $12,052.00  to  Monterey  Mechanical  Co  , 
Contractor. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1901,   8-Inch  and  12-Inch  Ductile  Iron 
Main  Installation  in  Wisconsin  and  26th  Streets,  as 
satisfactorily  completed;   approving  Credit  Contract 
Modification  No.   2  in  the  amount  of  $654.00; 
authorizing  an  extension  of  time  for  unavoidable 
delays  of  147  working  days;  and  authorizing  final 
payment  in  the  amount  of  $8,247.80  to  E.  Mitchell, 
Incorporated,  Contractor. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


On  motion  of  Sanger,  seconded 
resolution  was  adopted : 

85-0254  MR  Appointing  Dean  E.  Showers  as 
Browning  as  Alternate  Trustee 
Workers  Union  -  San  Francisco 
Fund. 

VOTE:     Ayes  -  Giraudo,  Flynn, 


by  Flynn,   the  following 

Trustee  and  Albert  E. 
of  the  Transport 
Municipal  Railway  Trust 

Sanger 


The  following  resolution  was  adopted  by  acclaniation : 

85-0244        GM      Commending  McMorris  M.   Dow  for  his  30  years  of 

service  to  the  City  and  County  of  San  Francisco. 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

Expressing  support  for  the  1-280  Concept  Program  City 
Staff  Recommendation  and  commending  same  to  the 
consideration  of  the  City  Planning  Commission,  the 
Mayor,   and  the  Board  of  Supervisors. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


85-099 


On  motion  of  Flynn,   seconded  by  Giraudo,  the 
fol lowing  resolution  was  adopted : 

85-0256         WD       Exercising  the  option  contained  in  Section 

9.03(a)(ii)   of  the  Settlement  Agreement  and  Master 
Water  Sales  Contract  and  directing  staff  to  obtain 
from  the  City  of  San  Jose  a  statement  of  its  plans 
for  obtaining  and  distributing  San  Felipe  Project 
wate  r . 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


On  motion  of  Flynn,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

85-0257         WD       Exercising  the  option  contained  in  Section 

9.03(b) (ii)   of  the  Settlement  Agreement  and  Master 
Water  Sales  Contract  and  directing  staff  to  obtain 
from  the  City  of  Santa  Clara  a  statement  of  its  plans 
for  obtaining  and  distributing  San  Felipe  Project 
water . 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0258         MR      Authorizing  the  General  Manager  of  Public  Utilities 

to  execute  an  Agreement  with  Koppelman  and  Associates 
for  multi-media  services,  for  an  amount  not  to  exceed 
$100,000.00  during  fiscal  year  1985-86. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger 


On  mot  ion  of  Sanger ,  seconded  by  Flynn ,  the  following 
resolution  was  adopted : 

85-0259        E        Rejecting  the  sole  bid  received.  Water  Department 
Contract  No.  WD-1865,   San  Andreas  Outlet  Towers, 
Valve  Motorization,   and  authorizing  the  readvertising 
of  the  contract  under  Water  Department  Contract  No. 
WD-1865R. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0260         E        Accepting  work  performed  under  a  Professional 

Services  Contract  with  Robert  B,  Wong,  A. I. A.,  for 
engineering  design  for  the  construction  of  the 
Auxiliary  Building  at  Muni  Metro,   as  satisfactorily 
completed;  and  authorizing  final  payment  in  the 
amount  of  $10,852.11. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger 


85-100 


On  motion  of  Sanger,  seconded  by  Flynn,  the  followin 
resolu t ion  was  adopted : 

Authorizing  the  Assistant  General  Manager,  Finance, 
to  execute  a  contract  with  Smith  Barney  Harris  Upham 
&  Co.,   in  association  with  Grigsby,   Brandford  &  Co,, 
and  Theresa  Hughes,   for  financial  advisory  services, 
with  all  fees  to  be  paid  from  the  proceeds  of  bond 
sales , 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

Accepting  work  performed  by  Michael  Rhea  &  Associates 
for  the  provision  of  energy  audits  at  eleven 
municipal  facilities  as  satisfactorily  completed;  and 
authorizing  final  payment  in  the  amount  of  $20,000.00. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Accepting  work  performed  by  Wallace  G.   McQuat  & 
Associates,  Inc.,  for  financial  advisory  services 
related  to  the  development  of  financing  for  a 
proposed  cogeneration  project  at  San  Francisco 
General  Hospital  as  satisfactorily  completed;  and 
authorizing  final  payment  in  the  amount  of  $12,000,00. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Authorizing  a  10-year  lease  of  a   .275+^  acre  of  Water 
Department  pipeline  right  of  way  land,   located  in 
Santa  Clara  County,   to  Commonwealth  Equity  Trust,  for 
the  purposes  of  parking  and  landscaping,  at  an 
initial  annual  rental  of  $12,000,00. 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission , 

*  ic  ie  *  *  ie  *  * 


85-101 


Report  of  the  General  Manager 
Budget  Process  and  Future  Funding 

Mr.   Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  reported 
that  the  Board  of  Supervisors  moved  $25.2  million  of  Hetch  Hetchv 
reserves  into  the  City»s  general  fund.     In  consideration  of  the 
Commission's  wishes,  $9  million  of  the  transferred  funds  will  be 
reserved  for  use  for  Hetch  Hetchy  purposes. 

In  the  budget  hearings  currently  being  conducted  by  the  Board  of 
Supervisors'   Finance  Committee,  serious  consideration  is  being  given 
to  across  the  board  budget  cuts  to  all  general  fund  departments.  The 
reason  being  that  on  the  revenue  side  the  City's  surplus  is  down  and 
we  are  not  able  to  generate  revenues  sufficient  to  meet  projected 
expenses  for  1986-87.     On  the  expenditure  side,   the  City  is  $2 
million  away  from  the  Gann  limitation  ceiling  this  year,  and  by 
present  calculations  we  may  exceed  the  limitation  next  year  unless 
some  action  is  taken.     If  there  is  a  cut  in  general  fund  departments, 
there  will  have  to  be  a  cut  in  Municipal  Railway  service.     It  is  also 
feasible  to  begin  to  look  at  a  fare  increase. 

Commissioner  Sanger  requested  a  status  report  on  collections, 
payments  due  but  not  collected  and  interest  earned  from  the  Transit 
Impact  Development  Fee , 

Mr.  Nothenberg  stated  that  just  recently  local  governments  have 
become  subject  to  the  Fair  Labor  Standards  Act,  retroactively.  There 
are  a  large  number  of  Municipal  Railway  employees  who  receive" 
compensatory  time  off  for  overtime  worked  in  lieu  of  a  cash  payment 
As  of  now,   this  practice  is  no  longer  allowable.     Operational  changes 
will  have  to  be  made  because  funds  have  not  been  budgeted  for  this 
magnitude  of  overtime. 

Response  to  24  Line  Incident 

Ms.   Ann  Branston,  Acting  General  Manager,   Municipal  Railway,  reported 
that  staff  met  with  community  representatives  and  the  Transit  Police 
to  review  current  bulletins  and  training  materials  relating  to  the 
handling  of  disturbances  on  buses.     As  a  result,   she  said,  that 
bulletins  are  being  revised  to  emphasize  communication  of  information 
as  soon  as  possible.     We  have  changed  instructions  to  the  Control 
Center  to  use  the  "911"  number  for  contacting  the  Police  Department 
Both  the  operators  on  the  24  line  and  Central  Control  dispatchers 
will  receive  specific  training.     Revisions  to  the  training  materials 
are  being  considered.     She  said  that  the  situation  will  improve  when 
the  automatic  vehicle  location  system  comes  on  line  in  the  fall  of 
this  year. 

Commissioner  Sanger  cautioned  against  concentrating  on  the  24  line. 

President  Giraudo  said  that  while  we  have  expressed  concern  for  those 
to  whom  we  provide  transit  service,  we  also  have  to  express  concern 
for  our  transit  drivers.     We  place  a  tremendous  burden  on  the  driver 
to  make  judgements  about  situations  which  may  or  may  not  develop  into 
violent  acts. 

Commissioner  Flynn  asked  about  the  utilization  of  available 
information  to  offset  potential  problem  areas.     Ms.   Branston  replied 
that  the  transit  police  use  the  Control  Center  log  for  deployment  of 
their  personnel.  f  j 


******** 


85-102 


Item  No.   11  —  Status  report  on  transit  shelter  program. 

Mr.   Douglas  Wright,   Director  of  Planning  and  Development,  reported 
that  staff  could  analyze  the  public  comments  received  to  date  and 
revise  the  request  for  proposals  for  the  Commission's  review  at  its 
July  23,    1985  meeting. 

The  matter  was  continued  for  discussion  to  July  23,  1985. 


******** 


Resolution  No.  85-0255  —  Supporting  the  1-280  Concept  Program  City 
Staff  Recommendations . 

Mr.  Wright,   as  the  project  manager  representing  the  City,  presented 
the  recommended  projects  using  maps  and  charts.     The  recommended 
projects  and  their  costs,   in  millions,  are: 


Muni  Metro  Turnaround 

$  46. 

0 

1-280  Ramp  Resolution 

24. 

2 

Embarcadero  Roadway 

46. 

8 

Muni  Metro  Extension 

9. 

2 

Embarcadero  Freeway 

22. 

8 

Muni  E-Line 

22. 

1 

Total 

$171. 

1 

Mr.  Wright  said  that  withdrawal  of  the  1-280  segment  would  provide 
approximately  $87  million  in  federal  assistance  for  substitute 
highway  and  transit  projects. 

Commissioner  Sanger  expressed  concern  about  the  amount  of  funds  not 
going  to  transit  and  the  likelihood  of  being  able  to  fund  the  transit 
projects . 

Mr.   Nothenberg  replied  that  there  is  an  agreement  between  the  parties 
that  If  Section  3  funding  does  not  materialize  for  the  Embarcadero 
Turnaround  Project,  we  will  come  back  to  the  1-280  program  for  the 
funds  needed  to  complete  the  turnaround.     Also,  part  of  the 
Embarcadero  Rodeway  money  is  considered  a  transit  investment  We 
considered  setting  aside  funds  for  the  E-line,  but  decided  against  it 
because  the  timing  of  the  project  is  so  far  away  that  the  funds  would 
be  eaten  away  by  inflation,  and  other  federal  funds  may  be  available 
by  then. 

Commissioner  Sanger  said  that  he  wanted  to  see  the  transit  and 
roadway  work  undertaken  simultaneously. 

On  motion  of  Commissioner  Sanger,  seconded  by  Commissioner  Flynn, 
Resolution  No.    85-0255  was  adopted. 


******** 


Item  No.   22  —  Discussion  of  uses  of  the  North  Basin  of  the  Balboa 
Keservoir . 

Mr     Nothenberg  stated  that  staff  has  reviewed  the  north  basin  site 

PrLfnH?"'"^;?!'^  ^^^^  retained  as  a  potential  reservoir. 

Presently,   this  property  does  not  produce  any  revenue.     It  is  used, 
under  permit,   by  the  Community  College  District  as  a  parking  lot. 
t-onsistent  with  the  Mayor's  policy  and  the  Commission's  policy,  staff 
IS  recommending  that  the  property  become  revenue  producing  for  the 
benefit  of  the  v^ater  Department  rate  payers 


85-103 


Ms,   Julie  Tang,   President  of  the  San  Francisco  Cominunity  College 
District  Governing  Board,   spoke  in  favor  of  continuing  the 
non-revenue  permit.     She  presented  statistics  showing  that  a  majority 
of  the  students  are  ethnic  minorities  with  a  median  family  income  of 
$11,700.     Presently  a  $15.00  student  body  fee  is  charged  which  is 
used  to  support  maintenance  of  the  property.     She  said  that  if  a  fee 
of  $.50  or  $1.00  per  day  is  charged,   students  will  begin  parking  in 
the  surrounding  neighborhood  to  avoid  payment  of  the  fee. 

In  response  to  a  question  by  Commissioner  Flynn,   Mr.   Hilary  Hsu, 
Chancellor  Superintendent,   said  that  approximately  $40,000  goes'to 
the  Associated  Students  of  City  College  from  collection  of  the 
parking  fee.     Commissioner  Flynn  said  that  he  is  of  the  opinion  that 
the  Commission  does  not  have  an  obligation  to  permit  use  of  its 
property  for  nothing  for  the  benefit  of  one  class  of  persons.  He 
said  that  he  could  not  support  free  use  of  the  property. 

Commissioner  Sanger  said  that  in  his  opinion  it  is  inappropriate  City 
^Sl^^^  u°  P^^^i^^  f^^®  parking  to  students  or  to  any  other  group.  He 
added  that  the  Commission  has  a  fiduciary  responsibility  to  the  Water 
Department  and  its  customers  to  derive  revenue.  Using  the  numbers 
provided,  the  maximum  a  daytime  student  would  pay  would  be  $90.00  per 
year,  since  the  Commission  sells  Fast  Passes  for  $20.00  per  month 
he  said  he  could  not  support  providing  either  free  parking  or  parking 
at  a  rate  below  what  we  charge  transit  patrons. 

Mr.  Jesse  David  Wall,  Past  President  of  the  Sunnyside  Neighborhhood 
Association,  expressed  the  opinion  that  charging  a  fee  would  cause 
students  to  park  in  their  neighborhood.     He  requested  a  public 
hearing  m  the  neighborhood  before  a  parking  fee  is  imposed. 

A  student  representing  the  Associated  Students  spoke  in  favor  of 
retaining  the  present  situation. 

Mr.   Hsu  stated  that  the  college  patrols  the  area  now.     If  a  private 
firm  takes  over,   it  will  have  to  provide  security  and  staffing,  not 
leaving  much  for  profit.     If  the  college  loses  100  students  due  to 
their  having  to  pay  for  parking,   it  would  result  in  a  loss  of 
$100,000  to  the  college. 

President  Giraudo  continued  this  matter  to  the  meeting  of  August  27, 


******** 


At  4:25  P.M.    the  meeting  was  recessed. 
At  4:33  P.M.   the  meeting  was  reconvened. 

Resolution  No.   85-0256  —  Exercising  option  contained  in  the 
Settlement  Agreement  and  Master  Water  Sales  Contract  regarding  the 
use  of  San  Francisco  water  by  the  City  of  San  Jose. 

Commissioner  Sanger  said  that  he  has  a  potential,   remote  conflict  of 
interest  and  has  consulted  with  the  City  Attorney's  Office.     He  said 
that  he  is  informed  that  the  City  must  act  today  on  this  matter  in 
order  to  protect   its  own  interest. 

Mr.   McMorris  M.  Dow,   Utilities  General  Counsel,   stated  that  there  is 
a  rule  of  necessity  which  applies  where  a  body  can  only  act  at  this 
time  and  with  one  less  member  would  lose  its  quorum.     In  such  cases 
the  member  may  participate  in  the  vote,   but  may  not  participate  in 


85-104 


on  motion  of  Commissioner  Flynn,  seconded  by  Commissioner  Giraudo 
Resolution  No.    85-0256  was  adopted.  ' 


******** 


THEREUPON   THE   MEETING  WAS  ADJOURNED:      4:42  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


85-105 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 


Resolution  No.  85-0242-MB   6-25-85 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway, 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer        Type  Date  PD  Settlement 

Non-litigated  Settlements 


Mrs.  Hong  Uk  Moon  83  T  0114-1 

$100,000.00 

Litigated  Settlements 

Virginia  T.  Brooks  83  S  6163-1 
aka  Virginia  Brooks  $250,000.00 


Irma  L.  Hickey  82  B  0364-1 

$37,834.00 


5-4+         7-31-83  A  $  13,000.00 


3-5+         6-28-84  A  50,000.00 


7-6+         8-3  0-82  A  22,500.00 


Millicent  V.   Smith         83T0295-1       11-1+         9-  6-83  A  50,000.00 

aka  Millicent  Smith  $500,000.00 

Nives  Valim  81  B  0990-1     2-7         11-23-81  A  12,500.00 

$250,000.00 

Judgments 
None 

$148,000.00 

Total  Settlements:  (5) 

Index  560946     Sub-object  1450 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  June  25,  1985. 

(/_ 

Romaine  A.  Boldridge,  Secretary 

6-25-85 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FHANCIBCO 

85-0243 

RESOLUTION  NO  . 

RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  months  of  February,  March,  April 
and  May,  1985,  of  charges  for  damages  against  Miscellaneous 
debtors,  San  Francisco  Water  Department,  in  the  amount 
of  $5,216.16. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '      'JUNF        2  5  MS 


Secretary,  Public  Utilities  Commissi* 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0244 


WHEREAS.  McMorris  M.  Dow,  Utilities  General  Counsel  for  the 
Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  has 
announced  his  retirement  after  30  years  of  service  to  the  City;  and 

WHEREAS,  For  the  past  7  years  Mr.  Dow  has  been  the  Utilities 
General  Counsel,  providing  the  highest  quality  of  legal  counsel  to  the 
Public  Utilities  Coamilssion  and  its  departments,  including  the  San 
Francisco  Municipal  Railway,  Hetch  Hetchy  Water  &  Power  and  the  San 
Francisco  Water  Department;  and 

WHEREAS,  Under  Mr.  Dow*s  guidance  the  Public  Utilities  Commission 
has  settled  several  significant  litigation  matters  and  negotiated  complex 
agreements  which  will  affect  the  operations  and  income  of  the  City  and 
County  of  San  Francisco  for  many  years  to  come;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  wishes  to  express 
its  gratitude  to  McMorris  M.  Dow  for  his  years  of  excellent  service, 
counsel  and  friendship,  and  to  thank  him  on  behalf  of  the  people  of  the 
City  and  County  of  San  Francisco;  and,  be  It  further 

RESOLVED,  That  the  Public  Utilities  Commission  extends  its  best 
wishes  to  McMorris  M.  Dow  for  good  health  and  happiness  for  many  years  to 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


come. 


at  its  meeting  of 


JUUE  ?.  ri  1985. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Mo  85"G245 


WHEREAS,  Ordinance  No.  200-77  provides  that  the 
Water  and  Sewer  Lien  Committee  shall  have  the  authority  to 
write  off  uncollectible  delinquent  accounts  less  than  Fifty 
Dollars   ($50,00);  and 

WHEREAS,  Such  Ordinance  further  requires  notification 
of  such  action  to  the  Public  Utilities  Commission  and  the 
Chief  Administrative  Officer;  and 

WHEREAS,  The  Water  and  Sewer  Lien  Committee  at 
its  meeting  of  May  2,  1985  authorized  the  write-off  of  927 
closed  water  accounts  totaling  $18,755.78  that  were 
uncollectible;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission 
approves  write-offs  in  the  amount  of  $18,755.78  as  acted 
upon  by  the  Water  and  Sewer  Lien  Committee  per  list  on  file 
with  the  San  Francisco  Water  Department. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNF        2  p.jPBfS  ^  , 


Secretary,  Public  Utilities  Commis. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0246 

RESOLUTION  No    


RESOLVED,  That  this  Conunission  hereby  approves 
collections  for  the  month  of  May  1985 i  of  charges  for  damages 
against  miscellaneous  debtors,  Hetch  Hetchy  Water  &  Power, 
in  the  amount  of  $1,537.50. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


J__11U11£  2  5  19^5 


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


85-H)247 


RESOLVED,  That  this  Commission  approves  the  specifications  as 
prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as 
follows : 

Hetch  Hetchy  Contract  No.  754,  Transit  Power  Substations  Repair 
Leaks;  and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project 
1 s  hereby  determi  ned  to  be  categori cal ly  exempt  from  the  Cal i  f orni a 
Environmental  Quality  Act  under  Class  1(d)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
August  20,  1980  and  April  16.  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissio 
at  its  meeting  of  'JUNE        2  5^1985 


Secretary,  Public  Uti^Us  ^mm^i^C^ 


PUBLIC  UTILITIES  COMMISSION 


CITV  AND  COUNTY  OF  SAN  FBANCIBCO 


RESOLUTION  No 


85-0248 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  whi ch  i s  the  subject  of  thi s  resol uti on  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  Class  1(b)  project  under  the  State  Guidelines  implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  thi  s  Commi  ssion  approves  the  pi ans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1893,  20-Inch  Steel  Main 
Installation  in  Appleton,  Mission,  Randall  and  Chenery  Streets. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


'JUNE     2  5  1985 


>0     !<'  ^  / 


Secretary^  Public  Utilities  Commissit 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-0249 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  Class  Kb)  project  under  the  State  Guidel  ines  implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1922,  12-Inch  Ductile  Iron  Main 
Installation  in  San  Leandro  Way,  Keystone  Way,  Head  and  Other  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


'JUNE     2  5  1985 


PUBLIC  UTILrriES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-0250 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  Class  1  (b}  project  under  the  State  Guidel ines  implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  pi ans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1923,  8-Inch  Ductile  Iron  Main 
Installation  in  Battery  Street  between  Bush  Street  and  Pacific  Avenue. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0251 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  715,  Protective  Coating 
is  to  be  applied  to  buildings  at  O'Shaughnessy  Dam  and  Moccasin;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
June  4,  1985;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  715,  O'Shaughnessy  Dam  and  Moccasin,  Protective  Coating  of  Buildings, 
in  the  amount  of  $42,000.00  for  the  base  bid  to  Gi tane  Painting  and 
Waterproofing,  1270  Missouri  Street,  San  Francisco.  CA.  94107  as  the 
lowest  responsive  bidder,  and  rejects  all  other  bids  for  the  work. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE        2  5  19^ 


i 


Secretary,  Public  Utilities  Commission  Q 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


85-0252 

RESOLUTION  N»  ^ 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1760,  Installation  of  12-Inch  Steel  Pipe, 
Sunol  Water  Distribution  System,  as  satisfactorily  completed;  authorizes 
an  extension  of  time  for  unavoidable  delays  of  23  calendar  days;  approves 
credit  Contract  Modification  No.  1  in  the  amount  of  $2,215.00;  and 
authorizes  final  payment  in  the  amount  of  $12,052.00  to  the  Contractor, 
Monterey  Mechanical  Co. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  Jl|[l£  2_5jp^5   :         ^      -  .   .  _ 

l(jfyK4x^  C/. 

Secretary,  Public  Utilities  CommissiorP 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  Or   SAN  FRANcrSCO 


RESOLUTION  No 


85-0253 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1901,  8-Inch  and  12-Inch  Ductile  Iron  Main 
Installation  in  Wisconsin  and  26th  Streets,  as  satisfactorily  completed; 
approves  credit  Contract  Modification  No.  2  in  the  amount  of  $654.00; 
authorizes  an  extension  of  time  for  unavoidable  delays  of  147  working 
days  and  authorizes  final  payment  in  the  amount  of  $8,247.80  to  the 
Contractor,  E.  Mitchell,  Incorporated. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Am  2  F  1985 


Secretary,  Public  Utilities  Commissio\ 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

85-e254 

RESOLUTION  No  


WHEREAS,  Since  1979,  Albert  E.  Browning  has  represented  the  Public 
Utilities  Commission  with  distinction  as  Trustee  on  the  Transport  Workers 
Union  -  San  Francisco  Municipal  Elailway  Trust  Fund's  Board  of  Trustees;  and 

WHEREAS,  Mr,  Browning  has  submitted  his  resignation  as  Trustee,  but 
is  willing  to  serve  as  Alternate  Trustee;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  appoints  Dean 
E.  Showers  as  Trustee  of  the  Transport  Workers  Union  -  San  Francisco  Municipal 
Railway  Trust  Fund,  replacing  Albert  E.  Browning;  and,  be  it  further 

RESOLVED,  That  Albert  E.  Browning  is  appointed  to  serve  as  Alternate 
Trustee  of  the  Transport  Workers  Union  -  San  Francisco  Municipal  Railway  Trust 
Fund. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '.IlINF       2  5  1985, 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FBANCISCO 


RESOLUTION  No. 


85-0255 


WHEREAS,  The  City  and  County  of  San  Francisco  requested  in 
1980  that  the  uncompleted  segment  of  Interstate  280  be 
withdrawn  from  the  Federal  Aid  Interstate  system;  and 

WHEREAS,  The  Federal  Government  subsequently  approved  the 
requested  I-2B0  withdrawal  allowing  the  use  of  available 
federal  assistance  on  substitute  transit  and  highway  projects; 
and 

WHEREAS,  The  S.F.  Board  of  Supervisors  directed  that 
transit  and  highway  projects  generally  derived  from  the  City's 
adopted  Northeast  Waterfront  Plan  be  studied  for  possible  use 
of  the  1-280  funds;  and 

WHEREAS,  The  City  joined  with  the  Metropolitan 
Transportation  Commission  and  CALTRANS  in  undertaking  and 
completing  the  1-280  Transfer  Concept  Program  Environmental 
Impact  Report;  and 

WHEREAS ,  On  the  basis  of  the  1-280  Transfer  Concept  Final 
Environmental  Impact  Report ,  the  City  departments  involved  in 
the  1-280  study  have  produced  a  City  Staff  Recommendation;  and 

WHEREAS,  The  City  Staff  Recommendation  proposes  to  further 
develop  and  implement  a  series  of  t ransportat  ion  projects  in 
the  City's  northeast  waterfront  area  including  the  Municipal 
Railway  Turnaround ,  Metro  Extension ,  E  Line,  and  connection  to 
the  proposed  F  Line;  now,  therefore  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities 
Commission  does  hereby  determine  that  the  1-280  City  Staff 
Recommendation  is  consistent  with  the  long-range  plans  of  the 
Municipal  Rai Iway ;  and  be  it  further 

RESOLVED,  That  this  Commission  does  hereby  reaffirm  its 
goal  of  accomplishing  the  Muni  Metro  Turnaround,  the  Muni  Metro 
Extension,  and  the  Muni  E  Line,  as  defined  in  the  1-280  City 
Staff  Recommendat ion;  and  be  it  further 

RESOLVED,  That  this  Commission  does  hereby  establish  its 
support  for  the  1-280  City  Staff  Recommendation,  attached  to 
this  Resolution  and  by  this  action  made  a  part  hereof,  and 
commend  same  to  the  consideration  of  the  City  Planning 
Commission,  the  Mayor,  and  the  Board  of  Supervisors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


0439F 


at  its  meeting  of 


■II INF     2  5  MS 
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REPORT  PREPARED  BY 


DOUGLAS  WRIGHT,    PUBLIC  UTILITIES  COMMISSION 
1-280  PROJECT  MANAGER 


DEAN  MAORIS,    CITY   PLANNING  DEPARTMENT 
1-280  POLICY  CONTROL  COMMITTEE 


City  Technical  Committee 


Gail  Bloom,  City  Planning  Department 

Luther  Freeman,  Municipal  Railway 

William  Hong,  Redevelopment  Agency 

Robert  Isaacson,  Redevelopment  Agency 

Ronald  Niewiarowski,  Public  Utilities  Commission 

Randy  Rossi,  Port  of  San  Francisco 

Chi  Hsin  Shao,  City  Planning  Department 

Scott  Shoaf,  Department  of  Public  Works 

Peter  Straus,  Municipal  Railway 

Maria  Vermigilio,  Municipal  Railway 


PREFACE 


This  recommendation  has  been  developed  in  conjunction  with  the 
1-280  Transfer  Concept  Program  Draft  Environmental  Impact  Report 
and  summary  of  Comments  and  Responses.     This  document  does  not 
reproduce  the  maps ,   tables ,   charts,  and  others  graphics  pre- 
sented in  the  EIR.     Consequently,   use  of  the  Draft  EIR  document 
(published  September  28,  1984)  would  prove  a  helpful  reference 
when  reading  this  report. 


INTRODUCTION 


In  1979,  the  City  and  County  of  San  Francisco  adopted  the 
Northeast  Waterfront  Plan  as  part  of  the  City ' s  General  Plan. 
In  1980,  San  Francisco  took  action  to  withdraw  from  the  Federal 
Interstate  System  an  uncompleted  segment  of  Interstate  280  and 
to  seek  to  utilize  the  federal  funds  made  available  through  the 
withdrawal  on  substitute  highway  and  transit  projects  in  sup- 
port of  the  land  use  and  economic  development  set  forth  in  the 
Northeast  Waterfront  Plan.  From  1981  to  late  1984  ,  San  Fran- 
cisco and  other  governments  undertook  a  study  which  examined  a 
series  of  proposed  transportation  projects  that  had  been  iden- 
tified in  the  Northeast  Waterfront  Plan.  This  study  led  to  the 
completion  of  a  Draft  Environmental  Impact  Report  ( DEIR ) ,  a 
hearing  on  that  Report  in  November,  1984,  and  the  certification 
of  a  Final  Environmental  Impact  Report  ( FEIR)  in  May,  198  5. 
Completion  of  the  1-280  study  and  certification  of  the  FEIR  by 
the  San  Francisco  City  Planning  Commission  sets  the  stage  for  a 
set  of  Important  decisions  by  the  City  and  County  of  San 
Francisco  which  can  lead  directly  to  the  implementation  of 
certain  of  the  transportation  projects  studied. 

This  document  presents  the  consensus  view  of  the  five  City 
departments  involved  in  the  1-280  Transfer  Concept  Program: 
Department  of  Public  Works;  City  Planning  Department;  Port  of 
San  Francisco;  Public  Utilities  Commission;  and  the  Redevelop- 
ment Agency.  This  report  represents  a  review  and  proposal  on 
the  1-280  study,  and  attempts  to  respond  to  the  established 
policies  of  the  San  Francisco  Board  of  Supervisors  on  specific 
projects  which  have  been  examined  in  the  study.  The  purposes 
of  this  report  are  the  following: 

o      To  provide  a  summary  of  the  1-280  project  history, 

o  To  provide  a  summary  of  the  procedural  and  regulatory 
considerations  involved  in  the  1-280  effort. 

o  To  set  forth  a  city  staff  recommendation  on  the 
transportation  projects  to  be  implemented  based  upon 
the  1-280  study. 

o  To  set  forth  a  City  staff  recommendation  on  the 
procedural  steps  associated  with  the  implementation  of 
the  1-280  projects. 

o  To  set  forth  a  City  staff  recommendation  on  the  pro- 
posed funding  strategy  associated  with  that  recom- 
mended set  of  projects. 


BACKGROUND  SUMMARY 


In  February,  1980,  the  San  Francisco  Board  of  Supervisors  took 
formal  action  requesting  that  the  uncompleted  segment  of  1-280 
in  the  City  be  withdrawn  from  the  Federal  Aid  Interstate  Sys- 
tem This  request  was  agreed  to  by  the  Metropolitan  Transpor- 
tation Commission  (MTC)  and  in  turn  submitted  to  the  federal 
government  by  the  Governor  in  late  1980.  The  withdrawal  re- 
quest was  approved  by  the  Urban  Mass  Transportation  Administra- 
tion (UMTA)  and  the  Federal  Highway  Administration  (FHWA)  in 
January,  1981 ,  in  accordance  with  federal  laws  and 
regulations.  These  actions  provided  the  opportunity  for  San 
Francisco  to  utilize  the  federal  highway  funds  which  would  have 
been  provided  for  the  1-280  segment  on  substitute  highway  or 
transit  projects. 

Following  approval  of  the  1-280  withdrawal  by  the  federal 
government,  an  agreement  was  reached  and  a  process  established 
for  determining  how  the  federal  f^^^^would  be  expended  The 
City,  CALTRANS,  and  the  MTC  joined  together  in  the  1-280  Trans 
fer  concept  Program  study,  which  would  examine  the  transporta- 
tion and  environmental  impacts  of  a  number  of  highway  and  tran- 
sit projects,  most  of  which  were  derived  from  the  Northeast 
Waterfront  Plan.  The  three  agencies  agreeed  to  several  basic 
elements  of  the  proposed  study,  including: 

o  The  lengthy  list  of  potential  highway  and  transit 
projects  identified  earlier  as  part  of  the  withdrawal 
decision  would  be  studied  together  in  a  single  study, 
rather  than  individually,  because  of  their  cumulative 
impact  and  inter-relationships. 

o  The  study,  aimed  at  producing  a  comprehensive  docu- 
ment analyzing  the  transportation  and  environmental 
affects  of  different  combinations  of  the  identified 
projects,  would  be  directed  by  a  Policy  Control 
Committee  made  up  of  representatives  from  the  three 
agencies,  managed  on  a  daily  basis  by  CALTRANS,  and 
employ  a  consultant  to  accomplish  the  work, 

o      At    the    conclusion   of    the    study,    an    effort    would  be 
made  to  determine  which  of  the  projects  studied  should 
be  implemented . 

The  consultant  team  began  work  in  late  1981  with  the  purpose  of 
producing  a  Draft  EIR/EIS  to  satisfy  both  the  California 
Environmental  Quality  Act  (CEQA)  and  the  National  Environmental 
Policy  Act  (NEPA)  laws.  During  the  course  of  the  study,  it  was 
determined  that  the  study  would  not  meet  the  needs  of  the  NEPA. 
Consequently,  the  final  report  is  not  represented  to  be  an  EIS 
but  rather  (only)  an  EIR.  Nonetheless,  the  report  which  has 
been  developed  as  an  EIR  has  standing  with  the  federal  agencies 
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involved ,  and  is  considered  to  be  a  "systems  planning" 
document.  This  means  that  it  will  be  respected  by  the  FHWA  and 
UMTA  as  a  study  which  can  provide  the  basis  for  deciding  which 
projects  are  to  be  implemented  and  which  projects  will  be  the 
recipients  of  the  available  federal  withdrawal  funds. 

The  1-280  FEIR  which  has  emerged  from  the  three-year  study 
effort  is  somewhat  unique  in  its  approach  to  the  projects.  The 
document  sets  forth  the  analyses  of  eight  alternatives. 
However,  unlike  many  EIRs,  each  of  the  alternatives  studied  in 
the  1-280  work  is  not  a  single  project  but  rather  a  combination 
or  "package"  of  a  number  of  transportation  projects  which  are 
designed  to  function  together  in  an  efficient  manner. 
Consequently ,  in  any  given  alternative,  certain  projects  are 
included  or  deleted,  or  the  design  is  varied  to  examine  the 
relat  ive  changes  in  transportation  service  and  related 
environmental  impacts.  Overall,  therefore,  the  purpose  of  the 
study  is  to  produce  sufficient  information  on  which  to  reach  a 
policy  decision  on  which  "package"  of  transportation 
improvements  should  be  implemented.  That  is  the  nature  of  the 
decision  before  the  City  of  San  Francisco  and  in  turn,  the  MTC 
and  CALTRANS. 
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NEXT  STEPS 


The  recommendation  set  forth  in  this  report  is  aimed  at 
providing  the  substance  for  the  first  in  a  series  of  policy 
decisions  by  San  Francisco,  MTC,  CALTRANS,  and  the  federal 
agencies  involved,  which  will  allow  selected  transportation 
projects  to  proceed  toward  implementation  and  to  provide  the 
basis  for  decisions  on  the  allocation  of  the  available 
withdrawal  funds ,  The  federal  law  and  regulations  pertaining 
to  the  development  of  Interstate  withdrawal  and  substitution 
projects  place  primary  responsibility  for  the  selection  of  such 
projects  with  local  government.  All  projects  to  be  implemented 
must  have  the  support  not  only  of  the  local  jurisdiction  in 
which  they  are  to  be  located  but  also  of  the  Metropolitan 
Planning  Organization  (MPO) ,  which  is  the  MTC,  and  the  Office 
of  the  Governor.  Consequently,  formal  approval  of  this 
recommendation  by  the  Mayor  and  San  Francisco  Board  of 
Supervisors  must  obtain  the  subsequent  approval  of  the 
Metropolitan  Transportation  Commission  and  the  State  of 
California.  That  approval  is  not  limited  to  the  selection  of 
projects  to  be  implemented  and  which  will  receive  some  share  of 
the  federal  withdrawal  funds,  but  also  includes  approval  of  the 
specific  grant  applications  for  the  implementation  steps  as 
well  as  continued  cooperation  through  the  implementation 
Those   steps   are   generally    described    in    the  following 


Adoption  by  the  San  Francisco  Board  of  Supervisors  of  a 
resolution  indicating  the  package  of  projects  which  the 
City  wishes  to  move  forward  toward  implementation, 
based  upon  the  1-280  FEIR. 

Adoption  by  the  Board  of  a  proposed  allocation  of  the 
available  1-28  0  federal  assistance  to  the  selected 
projects.  This  would  represent  an  initial  decision  on 
which  projects  will  receive  what  amounts  of  Interstate 
withdrawal  assistance.  This  allocation  can  be  modified 
in  the  years  ahead,  with  MTC  and  State  concurrence,  but 
is  no  less  important  in  the  short  term  with  respect  to 
federal  guidelines  and  the  ability  of  the  1-280 
projects  to  obtain  needed  federal  funds. 

Permission  from  the  Board  for  initial  grant 
applications  to  be  submitted  to  the  federal  government 
for  the  preliminary  engineering  and  NEPA  work  on  the 
selected  projects. 

Concurrence  by  the  MTC  in  the  proposed  list  of 
projects ,  the  associated  proposed  allocations  of 
federal  assistance,  and  approval  of  grant  applications. 


phases , 
manner . 
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Approval  of  the  project  list,  proposed  1-280  funding 
al 1 oca t  ions ,  and  associated  grant  appli cat  ions  by  the 
Office  of  the  Governor,  or  the  Governor's  designee 
(CALTRANS) . 

Submission  of  the  above  information  and  formal  act  ions 
to  the  FHWA  and  the  UMTA . 

Approval  by  the  FHWA  and  the  UMTA  of  the  actions 
regarding  selected  projects  and  funding,  and  specific 
approval  of  the  grant  appli cat  ions  which  will 
constitute  the  initial  phase  of  project  implementation. 

Initiation  by  the  City,  with  CALTRANS '  assistance,  of 
project  preliminary  engineer  ing  and  envi  r onmental 
documentation  (NEPA)  per  federal  regulations  and 
procedures . 


POLICY  PERSPECTIVE 


Before  setting  forth  the  1-280  recommendation,  it  is  important 
to  place  the  1-280  study  and  the  pending  decision  in  the 
framework  of  past  San  Francisco  Board  actions,  as  well  as 
pending  decisions  and  related  actions.  The  City  and  County  of 
San  Francisco,  acting  through  its  Commissions  and  the  Board, 
has  during  the  past  decade  taken  various  actions  which  not  only 
directed  the  withdrawal  of  Interstate  280  from  the  federal 
system,  but  which  also  provided  both  the  framework  and 
direction  for  the  study  now  concluding  and  the  basis  for  the 
City  staff  recommendation .  A  summary  of  the  more  important  of 
those  actions  includes  the  following. 

o  The  Northeast  Waterfront  Survey  and  planning  work  was 
initiated  by  Board  action  (Resolution  141-77)  in 
February,  1977.  This  led  to  the  development  and 
adoption  of  the  Northeast  Waterfront  Plan,  which  is  the 
basic  land  use  plan  and  development  framework  in  which 
many  of  the  1-280  substitute  projects  have  been  studied. 

o  Following  recommendations  from  the  Public  Utilities 
Commission  (PUC) ,  the  Board  of  Supervisors,  in  March, 
1978  ,  directed  that  the  PUC  take  steps  to  accomplish  a 
Muni  Metro  turnaround  loop  and  rail  extension  southward 
to  the  Southern  Pacific  commute  terminal  at  4th  and 
Townsend  (Resolution  231-78 ) . 

o  In  February,  198  0 ,  the  Board  of  Supervisors  acted 
(Resolution  152-80)  to  formally  request  withdrawal  of 
the  1-280  segment  from  the  federal  system,  and  in  so 
doing,  indicated  that  a  number  of  projects  should  be 
studied  as  possible  recipients  of  the  funding  to  be 
made  available  by  the  withdrawal.  These  projects 
included :  reconstruction  of  the  Embarcadero  Roadway; 
removal  of  the  Embarcadero  Freeway;  development  of  rail 
transit  along  the  waterfront;  and  development  of  other 
related  highway,  transit,  pedestrian,  and  parking 
projects . 

o  Following  act  ions  by  the  San  Francisco  Redevelopment 
Agency,  the  Board  designated  and  approved  plans  for  the 
Rincon  Point-South  Beach  Redevelopment  Project  Area,  in 
January,  1981  (Resolution  14-81 )  .  This  Plan  has 
provided  the  framework  for  the  1-280  substitute 
projects  in  the  waterfront  area  south  of  the  Bay  Bridge. 

o  The  Board,  in  February,  1983,  further  reinforced  the 
previous  direction  on  a  waterfront  rail  project  by 
establishing  a  policy  on  the  future  of  Market  Street , 
including  the  development  of  a  rail  transit  facility 
which  would  connect  to  the  proposed  waterfront  E  Line, 
then  being  examined  in  the   1-280  Concept  Program  study 

(Resolution  160-83) . 
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In  addition  to  these  policy  actions ,  the  City  has  taken  or  is 
involved  in  decisions  on  three  related  matters  which  are 
pertinent  to  the  1-280  study  and  recommendation. 

First,  in  1984,  with  the  concurrence  of  the  UMTA,  the  PUC  and 
Board  took  actions  which  effectively  deleted  the  proposed  Muni 
Metro  turnaround  project  from  the  1-280  study  and  process . 
Recognizing  the  importance  of  progress  on  the  turnaround 
project  and  concluding  that  this  project  could  proceed  in 
advance  of  the  other  1-280  projects,  a  grant  application  for 
preliminary  engineering  and  related  NEPA  documentation  was 
submitted  through  the  MTC  and  Governor  to  the  UMTA.  That 
application  for  assistance  was  approved  in  the  fall  of  1984, 
the  PUC  selected  a  consultant,  and  the  turnaround  project 
engineering  phase  was  initiated  in  early  1985.  It  is  estimated 
that  if  all  goes  according  to  schedule,  the  turnaround  project 
will  be  completed  in  1990 . 

Second,  in  1984,  the  Board  passed  a  resolution  supporting  the 
concept  of  a  project  which  would  allow  a  subway  extension  of 
the  Southern  Pacific  commute  service  from  its  current  terminus 
at  4th  and  Townsend  to  a  new  terminus  at  the  Transbay 
Terminal.  Shortly  thereafter,  the  California  State 
Legislature,  by  SCR  74,  directed  the  MTC  to  undertake  a  study 
examining  alternative  methods  of  improving  transit  service  on 
the  Peninsula,  inclusive  of  an  evaluation  of  the  proposed  SP 
commute  extension  and  the  proposed  Muni  Metro  surface  extension 
(from  the  Muni  subway)  to  4th  and  Townsend,  The  SCR  74 
mandated  study ,  which  recommends  the  Muni  extension,  will  be 
the  subject  of  MTC  consideration  during  the  summer  of  1985. 

Third,  the  City  began  negotiations  on  the  contracts  associated 
with  the  proposed  Mission  Bay  Development  Project,  sponsored  by 
the  Santa  Fe  Southern  Pacific  Land  Company.  This  19  5-acre 
development  project  is  integral  to,  and  of  necessity  must  be 
planned  in  conjunction  with,  several  of  the  1-280  projects, 
including  the  1-280  ramp  resolution  in  the  vicinity  of  6th  and 
5th  Streets ,  the  local  arterial  improvements  between  the  1-280 
ramp  modifications  and  The  Embarcadero  roadway  (at  2nd  Street), 
and  the  extension  of  Muni  tracks  through  this  corridor  to 
accommodate  the  proposed  Muni  Metro  Extension  and  E  Line.  The 
initiation  of  implementation  steps  on  the  1-280  projects  in 
this  corridor  in  conjunction  with  the  development  of  a  Master 
Plan  for  the  Mission  Bay  project  represents  a  unique 
oppor tuni ty  to  merge  public  and  pr ivat e  investments  in  land  use 
development  and  t ransportat ion . 

It  is  the  view  of  City  staff  that  the  current  statuses  of  these 
matters  do  not  represent  problems  or  obstacles  to  the  1-280 
decision-making  process,  and  that  the  1-280  implementation 
process  is  either  compatible  with,  or  can  accommodate  the 
results  of,  decisions  emerging  from  these  related  areas  of 
concern . 
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RECOMMENDATION  -  PREFERRED  PROJECTS 


The  recommendation  by  the  joint  City  staff  technical  and  policy 
groups  on  a  package  of  1-280  Preferred  Projects  is  associated 
with  the  following  assumptions. 

o  The  Preferred  Projects  recommendation  represents  an 
effort  to  be  technically  responsive  to  the  established 
policies  of  the  City  and  County  of  San  Francisco  having 
to  do  with  land  use  and  transportation, 

o  The  Preferred  Projects  recommendat ion  is  bel ieved  to  be 
technically  responsible  in  terms  of  transit  and  highway 
planning  and  engineering. 

o  The  Preferred  Projects  recommendation  is  believed  to  be 
within  the  financial  capability  of  existing  and 
forecast  levels  of  federal ,  state,  local ,  and  private 
financing  over  a  construction  period  of  nearly  a 
decade.  However ,  if  the  initial  ( February,  1985 ) 
budget  proposals  of  the  Reagan  Administration  for  the 
UMTA  are  realized,  then  the  ability  to  implement  the 
full  package  of  projects  over  the  same  time-frame  is 
jeopardized,  and  a  re-evaluation  would  be  necessitated 
with  respect  to  funding  priorities. 

A  summary  description  of  each  project  element  in  the  Preferred 
Project  recommendation  follows,  together  with  a  summary 
discussion  of  the  reasoning  applied  to  the  recommendation.  The 
projects  are  not  listed  in  any  order  of  priority  since,  in 
fact,  they  are  inter-dependent  to  a  substantial  extent.  The 
recommended  projects  are  effectively  represented  as  Alternative 
IV-A  in  the  1-280  EIR. 

1-280  Touchdown 

The  removal  of  the  existing  1-280  elevated  structure  between 
Third  and  Sixth  Streets,  the  construction  of  new  on  and  off 
ramps ,  and  improvements  along  King  and  Berry  Streets,  as 
generally  set  forth  in  Alternative  IV-A  in  the  FEIR,  is  a 
Preferred  Project  element.  This  project  would  also  require  the 
removal  of  the  east-bound  off-ramp  at  Fourth  Street.  New  off 
and  on  ramps  would  connect  the  elevated  1-280  freeway  to  Berry 
and  King  Streets  immediately  west  of  Fifth  Street.  Berry  and 
King  Streets  would  be  improved  and  possibly  re-aligned, 
providing  access  to  and  from  1-280  and  connecting  directly  to 
the  reconstructed  Embarcadero  roadway  at  Second  Street.  Access 
ramps  connecting  1-280  to  Sixth  Street  would  be  retained.  The 
final  design  of  these  modifications  and  improvements  would  be 
determined  in  conjunction  with  the  Mission  Bay  planning  effort. 
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The  existing  elevated  1-280  structure  between  Sixth  and  Thir-^ 
Streets  is  not  used  and  does  not  have  to  be  retained,  given  the 
withdrawal  of  the  1-280  segment .  Built  on  air-rights,  the 
structure  blocks  the  productive  development  of  the  land  beneath 
the  structure.  Additionally ,  current  limited  access  to  and 
from  1-280  does  not  facilitate  efficient  traffic  flow  on  local 
streets,  requiring  a  substantial  proportion  of  the  1-280 
traffic  to  converge  at  the  intersection  of  Sixth  and  Brannan. 

The  Preferred  Project  would  provide  for  more  efficient 
distribution  of  1-280  traffic  to  and  from  major  north-south 
arterials  (Sixth,  Fourth,  Third)  and,  in  conjunction  with  the 
King/Berry  improvements,  provide  efficient  traffic  movement  to 
and  from  the  reconstructed  Embarcadero  roadway.  This,  in  turn, 
would  remove  traffic  moving  to  and  from  locations  in  the 
northeast  waterfront  area  from  the  local  streets  in  the 
south-of-Market  and  Rincon  Hill  areas,  and  also  provide 
excellent  transportation  service  to  and  from  the  Mission  Bay 
development  area .  Consequently ,  the  Preferred  Project  for  the 
1-280  Touchdown  and  related  street  improvements  will  result  in 
greater  land  use  utility,  more  efficient  use  of  local  streets, 
and  more  effective  use  of  the  1-280  facility, 

Embarcadero  Roadway 

The  substantial  reconstruction  of  The  Embarcadero  roadway  from 
Bay  Street  on  the  north  to  Second  Street  on  the  south,  as  set 
forth  in  Alternative  IV-A  of  the  1-280  FEIR,  is  a  Preferred 
Project  element .  The  Embarcadero  roadway  would  be  reconstruct- 
ed  as  a  four-lane  boulevard  its  entire  length,  with  additional 
lanes  in  various  segments,  turning  refuges,  improved  signaliza- 
tion,  and  a  landscaped  right-of-way  for  a  Muni  light  rail  line 
and  the  re-aligned  Beltline  Railway. 

The  reconstruction  of  The  Embarcadero  roadway ,  both  functional- 
ly and  aesthetically,  is  the  primary  transportation  element  in 
the  Northeast  Waterfront  Plan,  and,  in  turn,  the  1-280  study, 
since  it: 

o  Provides  the  major  transportation  facility  intended  to 
serve  the  entire  waterfront,  from  the  China  Basin  area 
to  the  commercial  areas  in  the  vicinity  of  Pier  39. 

o  Provides  the  al ignment  and  right-of-way  for  the 
proposed  Muni  light  rail  improvements  which  will  serve 
the  length  of  the  waterfront  and  connect  the  waterfront 
area  with  other  parts  of  downtown ,  the  City ' s 
neighborhoods,  and  the  regional  transportation  system. 

o  Provides  the  transportation  capacity  and  efficiency 
needed  if  other  elements  in  the  Preferred  Projects 
package  are  to  perform  successfully,  including  the 
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removal  and  replacement   of   both  the  Embarcadero  Freeway 
and  the  1-280  structure. 

o  Provides  an  aesthetic  design  treatment  giving 
continuity  to  the  future  redevelopment  of  the  City's 
waterfront,  including  through  its  realignment,  the 
creation  of  a  new  waterfront  park  adjacent  to  Rincon 
Hill. 

The  vision  of  a  revitalized  San  Francisco  waterfront  needs  not 
only  a  transportation  system  which  adequately  serves  the  needs 
generated  by  such  revitalization,  but  a  system  which  is 
compatible  in  terms  of  scale  and  design.  The  Preferred  Project 
for  The  Embarcadero  roadway  is  such  a  project.  The  proposed 
Embarcadero  boulevard  is  not  intended  to  principally  serve 
trips  passing  through  the  Waterfront  area.  Instead,  it  is 
intended  to  efficiently  serve  trips  which  have  at  least  one 
origin  or  destination  in  the  waterfront  area,  while  at  the  same 
time  not  making  the  area  inhospitable  to  the  increasing  numbers 
of  people  who  will  live,  work,  and  play  in  this  unique  area  of 
the  City. 

The  first  phase  of  The  Embarcadero  project  -  preliminary 
engineering  and  NEPA  work  -  will  allow,  in  conjunction  with 
other  projects,  a  refinement  of  the  boulevard  design.  The 
number  of  lanes  required  in  various  segments,  principally  north 
of  the  Bay  Bridge,  will  be  determined,  and  possible  design 
modifications  {such  as  the  depression  for  the  roadway  in  the 
vicinity  of  the  Ferry  Building)  can  be  examined.  However, 
based  upon  the  1-28  0  FEIR,  The  Embarcadero  roadway  project 
generally  described  in  Alternative  IV-A  appears  to  achieve  the 
proper  balance  of  providing  for  traffic,  transit,  pedestrian, 
and  urban  design  improvements,  and  is  highly  recommended. 

Embarcadero  Freeway 

It  is  not  possible  to  discuss  the  Preferred  Project  element  for 
the  treatment  of  the  Embarcadero  Freeway  without  discussing  at 
the  same  time  the  Embarcadero  replacement  ramps  and  the 
proposed  reconstructed  Embarcadero  roadway.  Both  are  integral 
to  the  recommendation,  which  is  the  removal  of  a  portion  of  the 
Embarcadero  Freeway. 

It  is  important  to  recognize,  in  broad  and  historic  terms,  what 
the  Embarcadero  Freeway  is,  and  what  it  is  not.  It  is,  in 
fact,  an  incomplete  segment,  a  remnant  of  a  discarded  concept 
of  transportation  planning  in  San  Francisco.  In  that  earlier 
concept  the  Embarcadero  Freeway  would  have  continued  as  an 
elevated  structure  along  the  City ' s  waterfront ,  eventually 
connecting  directly  to  the  Golden  Gate  Bridge.  In  that 
concept,  the  Embarcadero  Freeway  would  have  principally  served 


-  10  - 


trips  passing  through  the  City,  and  the  grade  separation 
created  by  its  elevated  structure  would  have  facilitated  that 
traffic  movement .  The  existing  segment  of  the  Embarcadero 
Freeway  does  not  serve  that  original  objective. 

Instead,  the  Embarcadero  Freeway  serves  as  an  elongated  system 
of  on  and  off  ramps  for  1-80  traffic  moving  across  the  Bay 
Bridge  or  on  the  Peninsula .  Since  the  Embarcadero  Freeway 
ramps  touch  down  at  only  two  points ,  traffic  is  consequently 
concentrated  at  those  two  points  -  Broadway  and  Washington/ 
Clay.  Traffic  utilizing  these  on-off  ramps  then  must  use  local 
streets  as  the  collection  and  distribution  system  in  the  City. 
Streets  such  as  Broadway  and  Washington/Clay  move  traffic  to 
and  from  the  west,  and  streets  such  as  Battery  and  Sansome  move 
traffic  to  and  from  the  north  and  south  as  well  as  to  and  from 
waterfront  locations  to  the  east. 

The  Preferred  Project  element,  described  in  Alternative  IV-A  in 
the  FEIR,  would  remove  the  elevated  segment  of  the  Embarcadero 
Freeway  from  Broadway  to  approximately  Fremont,  and  construct 
new  off/on  ramps  descending  to  grade  near  Folsom,  Howard,  and 
the  new  Embarcadero  roadway.  The  new  ramps  would  link  1-80 
traffic  directly  with  the  improved  Embarcadero  roadway  which 
would  then  serve  as  the  collector-distributor  of  traffic 
throughout  the  northern  part  of  the  waterfront.  More  direct 
access  to  The  Embarcadero  south  would  also  be  provided  by  this 
modification.  Improved  signal i zat ion  and  turning  bays  along 
The  Embarcadero  roadway  would  facilitate  the  distribution  of 
traffic  to  and  from  such  streets  such  as  Washington ,  Broadway, 
Union,  and  Lombard,  and  remove  some  traffic  from  Battery, 
Sansome,  and  other  streets. 

As  documented  in  the  FEIR,  this  Preferred  Project  would  result 
in  some  increased  surface  street  congestion  during  the  peak 
travel  hours,  and  slightly  longer  travel  times  for  certain 
automobile  trips.  However,  since  the  proposed  project  does  not 
affect  the  capacity  of  the  Bay  Bridge  or  1-80  south,  and 
furthermore ,  does  not  affect  the  number  of  lanes  currently 
servicing  Embarcadero  Freeway  access  to  these  two  corridors 
(one  lane  in  each  direction),  the  forecast  congestion  increases 
are  almost  solely  related  to  the  shifting  of  peak  hour  traffic 
queues ,  which  currently  move  slowly  on  the  elevated 
Embarcadero,  to  surface  streets. 

It  is  apparent  that  the  accomplishment  of  the  project  level 
EIS,  in  the  engineering  phase  of  the  Embarcadero  Freeway 
project,  will  provide  an  opportunity  for  further  exploration  of 
a  variety  of  possible  mitigation  measures  aimed  at  diminishing 
the  forecast  levels  of  surface  street  congestion.  Responses  to 
the  DEIR  by  various  groups  and  individuals  have  been  helpful  in 
focusing  on  a  number  of  such  measures.     However,  in  all  cases. 
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it  should  be  understood  that  for  those  seeking  to  use  the 
Emba reader o  Freeway  as  the  access  route  to  the  Bridge  and  1-80 
south,  the  peak  hour  congestion  now  experienced  will  not 
diminish  in  the  future,  with  or  without  the  removal  of  the 
freeway.  Further  examination  of  mitigation  measures  should  be 
aimed  at  reaching  determinations  of  which  measures  will  assist 
in  facilitating  a  smooth  flow  of  vehicles  onto  the  new  ramps 
and,  perhaps  more  importantly ,  seek  methods  of  insuring  that 
local  traffic  is  not  disrupted  by  the  traffic  seeking  to  access 
the  new  ramps. 

The  recommendation  to  remove  the  Embarcadero  Freeway  structure 
and  replace  it  with  more  modest  ramps  is  not,  it  should  be 
noted,  a  recommendation  of  a  solely  transportation  nature.  The 
San  Francisco  waterfront,  like  many  commercial  harbors  in  other 
American  cities,  is  in  a  transition  stage.  The  Northeast 
Waterfront  Plan  recognizes  and  plans  for  this  transition  from 
what  was  once  a  working  harbor  to  a  future  that  includes  a 
variety  of  uses ,  including  offices,  commercial ,  housing ,  and 
some  limited  maritime  uses.  The  Port  of  San  Francisco 
recognizes  this  transition  also,  as  evidenced  by  its 
concentration  on  developing  a  working  port  further  to  the  south 
and  undertaking  redevelopment  projects  on  the  northern 
perimeter,  such  as  the  Ferry  Building,  Pier  39,  and  small  boat 
mar  inas . 

Like  many  American  cities,  San  Francisco' s  waterfront  is  now 
cut  off  from  the  rest  of  the  City  by  a  large  freeway.  Unlike 
many  American  cities,  however,  in  San  Francisco  it  is  possible 
to  remove  this  freeway  and  subtantially  mitigate  the  traffic 
impacts.  With  the  accomplishment  of  the  proposed  Embarcadero 
boulevard  improvement ,  the  proposed  Muni  E  and  F  Line  trolley 
projects,  and  the  related  landscaping  and  pedestrian  amenities, 
San  Francisco  has  an  opportunity  which  few  other  U.S.  cities 
can  claim  -  the  revitalization  of  its  waterfront  and  its 
integration  with  the  adjacent  downtown  and  city  neighborhoods. 
Only  the  Embarcadero  Freeway  looms  as  a  visual  and  physical 
intrusion  upon  this  opportunity.  It  is  strongly  recommended 
that  it  be  removed  and  the  vision  set  forth  in  the  Northeast 
Waterfront  Plan  fully  realized. 

Muni  Metro  Extension 

At  this  time,  preliminary  engineering  and  NEPA  documentation  is 
being  prepared  on  the  proposed  Muni  Metro  turnaround  project, 
to  be  located  east  and  south  of  the  Embarcadero  subway  station, 
in  the  general  vicinity  of  Justin  Herman  Plaza,  Steaurt  and 
Mission  Streets.  Although  studied  in  the  1-280  FEIR  work,  this 
project  is  moving  forward  in  a  separate  process.  In  addition 
to  accomplishing  the  efficiency  and  capacity  improvements  badly 
needed  in  the  Muni  Metro  subway  operation,  this  proposed 
turnaround  facility  will  facilitate  an  extension  of  the  Muni 
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Metro  service  to  surface  operation  south  of  its  location .  This 
will  then  allow  an  extension  of  the  tracks  along  the  improved 
Emba reader o  Roadway  to  the  King/Berry  corridor  and  westward 
toward  the  current  SP  commute  station  and  the  proposed  Mission 
Bay  development  area.  It  is  recommended  that  the  Muni  Metro 
Extension,  as  generally  described  in  Alternative  IV-A  in  the 
FEIR,  be  a  Preferred  Project  element. 

This  light  rail  extension  which,  when  linked  with  the  proposed 
E  Line  tracks  to  the  north  on  The  Embarcadero  roadway,  would 
provide  for  a  rail  service  which  encompasses  the  entire 
northeast  waterfront  area,  is  a  fairly  modest  project  when 
accomplished  in  conjunction  with  the  proposed  highway 
projects.  It  would  provide  direct  rail  service  between  the 
Muni  Metro  subway  operation  on  Market  Street  and  the  developing 
areas  along  the  bay  shore  south  of  Market,  as  well  as  the 
Mission  Bay  area.  In  addition,  it  would  be  an  important  link 
between  these  areas  and  regional  transit  facilities  -  the  SP 
commute  to  the  south,  and  BART  to  the  north.  Finally,  the 
extension  of  Muni  Metro  service  would  mean  direct  light  rail 
connections  between  Rincon  Hill ,  South  Beach ,  Mission  Bay  and 
the  city's  neighborhoods  to  the  west  already  served  by  the  Muni 
light  rail  system. 

Muni  E  Line 

The  major  transit  project  in  the  1-280  FEIR  is  the  proposed  E 
Line,  which  in  terms  of  operations  would  provide  rail  service 
the  length  of  the  northeast  waterfront,  from  Fort  Mason  on  the 
north  to  Mission  Bay  on  the  south,  as  well  as  providing,  in  the 
Ferry  Building  vicinity,  a  connection  to  the  proposed  F  Line  on 
Market  Street .  Since  the  E  Line  would  utilize  the  same  track 
as  the  proposed  Muni  Metro  Extension,  from  its  connection  with 
the  extension  south  of  Mission  Street  to  Fourth  and  Townsend, 
the  Preferred  Project  element  is  defined  as  the  trackage  north 
from  that  connection  point  to  the  proposed  terminal  at  Fort 
Mason.  Since  the  design  of  the  E  Line  will  in  large  part  be  a 
function  of  The  Embarcadero  roadway  design  and  there  are  many 
project-specific  matters  to  be  addressed  in  the  commercial 
areas  on  the  northern  waterfront,  there  is  not  an  Alternative 
in  the  FEIR  which  is  preferred  at  this  stage  in  the  planning 
process.  It  is  simply  recommended  that  the  E  Line  be  further 
developed  as  a  Preferred  Project  element  and  that  the  design, 
alignment,  and  related  questions  be  further  refined  in  the 
planning  process . 

It  should  be  noted,  however,  that  the  E  Line  will  provide  a 
high  level  of  transit  service  to  the  northeast  waterfront  area, 
and,  in  conjunction  with  the  F  Line,  provide  a  unique  quality 
of  visual  character  to  the  waterfront.  As  the  Municipal 
Railway  intends  to  operate  "vintage  trolley  vehicles"  on  the  E 
and  F  Lines,  it  is  clear  that  this  service  will  not  only  be 
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important  to  those  who  will  live  and  work  along  the  waterfront 
corridor,  but  it  will  also  provide  an  attractive  means  of 
transportation  to  the  thousands  of  tourists  who  would  be 
attracted  not  only  to  the  destinations  served  but  also  to  the 
trolley  vehicles  themselves. 

Other  Projects 

No  additional  projects  are  recommended  as  1-280  Preferred 
Projects  elements.  However,  several  other  projects  deserve 
comment . 

The  1-280  FEIR  included  an  examination  of  the  proposed  subway 
extension  of  the  SP  commute  train  from  the  Fourth  and  Townsend 
location  to  the  Transbay  Terminal.  This  project  is  not 
incompatible  with  any  of  the  City's  recommended  Preferred 
Projects.  However,  since  it  is  an  important  subject  in  the 
pending  SCR  7  4  MTC  study,  judgements  and  resultant 
recommendations  on  its  further  development  should  await  the 
results  of  that  study  effort,  which  in  terms  of  its  scale 
certainly  dwarfs  the  1-280  analysis. 

The  1-280  FEIR  also  included  considerations  of  parking 
facilities.  It  is  felt  that  parking  considerations  are  more 
appropriately  considered  as  part  of  land  use  planning 
procedures  associated  with  specific  areas,  e.g.,  the  downtown. 
Mission  Bay,  South  Beach,  etc.,  and  must  be  related  to  the 
broader  parking  policies  affected  by  the  City  for  those  areas 
and  developments .  Hence ,  no  recommendation  is  offered  on  the 
parking  facilities. 

Some  attention  was  paid  in  the  1-280  EIR  to  the  question  of  a 
new  Muni  facility  to  accommodate  maintenance  and  storage  of  the 
trolley  fleet  needed  for  the  E  and  F  Lines.  This  need  is 
recognized  by  the  City  staff,  but  since  a  specific  location  and 
project  were  not  detailed  in  the  1-280  study,  no  recommendat ion 
is  made  at  this  time.  A  facility  proposal  will  be  developed  by 
the  Public  Utilities  Commission  staff  on  a  schedule  established 
in  conjunction  with  the  implementation  of  the  proposed  E  and  F 
Line  projects. 

Last,  and  although  not  studied  in  the  1-280  EIR,  possible 
improvements  to  the  SP  commute  line  on  the  Peninsula  and 
improvements  to  the  Transbay  Terminal  In  downtown  San 
Francisco,  were  listed  on  the  original  1-280  Concept  Program. 
It  is  believed  that  these  improvements  are  more  logically 
associated  with  the  regional  transportation  planning  and 
decision-making  on  the  future  of  rail  service  on  the  Peninsula 
than  they  are  with  the  transportation  investments  in  the  City  s 
northeast  waterfront.  Consequently,  no  recommendations 
regarding  these  possible  project  investments  are  offered  at 
this  time. 
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RECOMMENDATION  -   PROJECT  DEFINITION 


Although  there  are  a  number  of  Preferred  Project  elements 
recommended  for  implementation,  it  should  be  apparent  that  in 
most  cases  it  is  difficult  to  separate  the  design,  engineering, 
and  functional  relationships  that  exist  between  the  various 
projects.  For  example,  it  is  not  reasonable  to  attempt  to 
develop  and  implement  a  Muni  Metro  Extension  project  without  at 
the  same  time  integrating  that  design  and  engineering  with  the 
proposed  Embarcadero  roadway  project  in  the  southern  part  of 
the  waterfront.  Similarly,  the  removal  of  the  Embarcadero 
Freeway  and  the  accomplishment  of  replacement  ramps  must  be 
designed  and  engineered  in  conjunction  with  local  street 
modifications  as  well  as  The  Embarcadero  roadway  design  in  the 
vicinity  of  the  Ferry  Building  and  to  the  north.  Consequently, 
the  question  of  project  definition  in  the  implementation  phases 
which  lie  ahead  needs  to  be  addressed  at  this  time,  and  must  be 
reflected  in  the  initial  grant  applications  which  will  move  the 
Preferred  Projects  toward  implementat ion . 

Considerable  thought  and  discussion  have  been  given  to  the 
question  of  project  definition  throughout  the  implementation 
phases  of  the  1-280  effort,  with  respect  to  federal 
procedures .  Additionally,  attention  has  been  given  to  the 
appropriate  sequencing  of  projects  in  terms  of  construction 
phase,  to  insure  minimum  disruption  to  the  transportation 
system  and  maximum  coordination  with  other  related  planning 
activities.  At  this  time,  for  purposes  of  the  next  step  in  the 
1-280  process,  which  is  the  preliminary  engineering  and  NEPA 
work  required  by  the  federal  government ,  it  is  recommended  that 
the  Preferred  Projects  be  consolidated  into  two  large  projects, 
and  implemented  as  such.  Although  these  two  projects  are 
related  in  terms  of  their  proximity,  it  is  apparent  from  the 
1-280  FEIR  that  they  can  be  accomplished  independently  from  one 
another .  Additionally,  implementation  of  either  of  these 
proposed  projects  does  not  necessarily  require  the  associated 
or  subsequent  implementation  of  the  other,  although,  of  course, 
that  is  the  intention.  The  two  projects  are  described  as 
follows , 

I-280-Embarcadero  South 

It  is  proposed  that  the  1-280  ramp  resolution,  the  King-Berry 
corr idor  improvements ,  The  Embarcadero  roadway  south ,  the  Muni 
Metro  Extension,  and  any  related  local  street  improvements,  be 
undertaken  as  a  single  transportation  project  and  moved  forward 
into  preliminary  engineering.  Moreover ,  it  is  recommended,  as 
appropriate,  that  these  projects  be  developed  in  close 
coordination  with  the  San  Francisco  Redevelopment  Agency's 
South  Beach  project  and  with  the  Santa  Fe  Southern  Pacific 
Mission  Bay  project  since  the  transportation  and  land  use 
relationships  in  these  areas  are  integral. 
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In  the  case  of  the  South  Beach  Redevelopment  project  area,  the 
Redevelopment  Agency  has  been  closely  involved  in  the  1-280 
planning  since  its  inception  and  has  spent  substantial  time 
examining  the  relationship  between  the  redevelopment  planning 
and  the  1-280  transportation  planning.  As  set  forth  in  the 
1-280  EIR,  the  proposed  functional  requirements  of  The 
Embarcadero  roadway  in  the  South  Beach  area  are  fairly  well 
established  with  respect  to  the  number  of  moving  lanes  and  the 
locations  of  intersections  and  turning  movements.  In  fact,  in 
this  area  of  the  waterfront.  The  Embarcadero  roadway  design  was 
not  modified  in  the  various  alternatives  studied  in  the  EIR. 

Further  refinement  of  this  roadway  design  and  examination  of 
alternative  alignments  and  treatments  of  the  Muni  Metro 
Extension  and  Belt  line  Railway  would  be  considered  in  the 
preliminary  engineering  phase.  Of  course,  as  a  practical 
matter,  The  Embarcadero  roadway  planning  must  be  fully 
integrated  with  the  transit  line  planning  even  if  the  Mum 
Metro  Extension  is  implemented  subsequent  to  the  roadway 
project  (that  is,  upon  completion  of  the  Muni  turnaround 
project ) . 

With  respect  to  the  1-280  ramp  resolution  and  the  King-Berry 
corridor  improvements,  as  well  as  the  continuation  of  the  Muni 
Extension  to  the  Fourth  and  Townsend  location,  the  opportunity 
exists  to  closely  coordinate  the  planning  of  these  elements 
with  the  proposed  Mission  Bay  project,  as  well  as  with  the 
Embarcadero  elements  to  the  east  and  north,  A  further 
examination  and  refinement  of  the  1-280  ramp  modifications,  and 
alternative  treatments  of  the  street  and  transit  alignments  and 
improvements  through  the  King-Berry  corridor  would  be  the 
subject  of  the  preliminary  engineering  phase  of  the  project. 
These  alternative  treatments  would  be  set  forth  in  the  EIS 
work,  relying  heavily  upon  the  material  prepared  in  the  EIR. 
Also  in  this  effort,  the  integration  of  any  applicable 
conclusions  regarding  the  location,  extension,  or  modification 
of  the  SP  commute  facilities  could  be  accomplished. 

Embarcadero  Freeway-Embarcadero  North 

It  is  proposed  that  the  Embarcadero  Freeway  removal  and 
replacement.  The  Embarcadero  roadway  north,  the  E  Line,  the  F 
Line  connection,  the  Muni  Metro  breakout  siting ,  and  related 
local  street  improvements ,  be  undertaken  as  a  single 
transportation  project  and  moved  forward  into  preliminary 
engineering . 

This  project  would  be  the  counterpart  to  the  l-280-Embarcadero 
South  project,  encompassing  the  remainder  of  the  1-280 
Preferred  Project  elements.  These  projects  would  largely  be 
associated  with  the  removal  of  the  Embarcadero  Freeway,  its 
replacement  ramps,  the  related  design  of  The  Embarcadero 
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roadway,  and  the  integration  into  that  design  of  the  proposed 
transit  projects.  Since  the  Muni  Metro  turnaround  project  is 
currently  underway  in  terms  of  engineering  and  design ,  by  the 
time  the  1-280  work  proceeds,  the  location  of  the  turnaround 
project  should  be  established.  Consequently,  the  location  of 
the  proposed  surface  breakout  and  Muni  Metro  Extension  can  be 
developed  in  relation  to  both  the  turnaround  project  and  the 
Embarcadero  Freeway-Embarcadero  north  project. 

Alternative  Definition  -  Important  Note 

It  would  be  very  advantageous  if  The  Embarcadero  roadway 
project  between  the  vicinity  of  King  Street  and  the  Bay  Bridge 
could  be  separated  from  the  (proposed)  l-280/Embarcadero  South 
project,  and  initiated  as  an  independent  project .  Doing  so 
would  likely  mean  a  much  earlier  implementation  of  this  roadway 
work,  which  is  more  consistent  with  the  San  Francisco 
Redevelopment  Agency's  schedule  for  implementation  of  the  South 
Beach  Redevelopment  project.  However,  informal  discussion  with 
federal  officials  have  not  encouraged  this  project  definition. 
Further  discussions  advocating  this  approach  may  yet  yield  a 
positive  view  of  this  project  definition,  and  if  this  occurs, 
the  1-280  elements  would  be  initiated  as  three  separate 
projects . 
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RECOMMENDATION   -   FUNDING  STRATEGY 


Withdrawal  of  the  1-280  segment  provides  approximately 
$87  million  in  federal  assistance  for  substitute  highway  and 
transit  projects.  This  federal  assistance  carries  with  it  a 
requirement  that  a  local  match  equal  to  15%  of  the  total 
project  cost  be  provided.  Thus,  the  total  amount  of  project 
funding  provided  directly  from  the  1-280  withdrawal  and 
necessary  local  matching  funds  is  more  than  $100  million.  Set 
against  this  is  the  estimated  cost  of  the  Preferred  Projects  as 
analyzed  in  the  1-280  FEIR.  The  following  cost  estimates 
relate  to  the  Preferred  Projects  as  defined  by  this 
recommendation,  and  all  cost  estimates  are  in  millions  of  1985 
dollars  (inflated  at  6%  per  year  from  the  1983  estimates  in  the 
EIR)  . 

1-280  Ramp  Resolution  $24.2 
Muni  Metro  Extension  9.2 
E  Line  22.1 
Embarcadero  Freeway  22.8 
Embarcadero  Roadway  46,8 
Muni  Metro  Turnaround  46,0 
TOTAL  $171.1 

It  is  apparent  that  the  available  federal  funds  from  the 
withdrawal  source,  alone,  will  not  provide  the  necessary 
assistance  to  accomplish  these  projects.  This  becomes  even 
more  apparent  when  it  is  realized  that  the  federal  funds  are 
unaffected  by  any  inflation  in  the  cost  of  construction.  Thus, 
the  available  buying  power  shrinks  each  year  that  the  funds  are 
not  utilized  if  there  is  any  increase  in  the  construction  cost. 

Another  important  consideration  is  the  somewhat  unique  nature 
of  these  withdrawal  funds  as  they  pertain  to  the  highway 
projects  on  the  Preferred  Projects  list.  Unlike  transit,  there 
are  not  substantial  alternative  sources  of  capital  funding 
available  from  the  federal  government  for  major  local  highway 
projects.  The  only  current  program  at  the  FHWA  is  the  Federal 
Aid  Urban  System  ( FAUS )  program,  and  it  provides  an  annual 
apportionment  amount  to  San  Francisco  of  approximately  $3 
million  which,  in  contrast  to  the  requirements  of  the  1-280 
projects,  is  not  significant.  Hence,  the  Interstate  withdrawal 
program  provides  a  source  of  federal  assistance  which  makes  it 
possible  to  undertake  relatively  large-scale  street  and  highway 
projects.  Of  course,  the  largest  source  of  federal  highway 
assistance,  the  Federal  Aid  Interstate  program,  is  not 
available  since  that  was  the  funding  denied  through  the  1-280 
withdrawal  and  is  limited  to  projects  on  Interstate  highways. 

In  contrast ,  there  are  several  currently  available  alternative 
sources  of  federal  assistance  for  transit  projects  of  relatively 
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o  substantial  capital  costs  associated  with  1-280  project 
elements  in  the  proposed  Mission  Bay  project  area 
should  be  met  by  the  Santa  Fe  Southern  Pacific  Company. 

o  The  MUNI  E  Line  will  likely  be  the  last  preferred 
project  element  implemented,  due  to  necessary  project 
sequencing .  Thus,  no  1-280  funds  are  targeted  for  this 
project .  However ,  the  improvements  to  the  Embarcadero 
will  prepare  the  right-of-way  for  the  rail  line,  thus 
substantially  reducing  the  capital  cost. 

The  proposed  funding  program  attempts  to  combine  a  variety  of 
federal,  state,  local,  and  private  resources  in  a  manner  which 
maximizes  the  opportunity  to  implement  the  Preferred  Projects. 
The  requirement  in  the  program  for  1-280  funding  -  a  minimum 
of  $76.2  million  -  provides  the  foundation  for  the  program.  A 
contingency  of  $10.9  million  in  1-280  funds  is  also  established 
in  the  program. 

The  immediate  decision  is  one  of  establishing  an  allocation  of 
the  1-280  funding  in  order  that  implementation  steps  may 
procede.  The  specific  sources  of  local  funding  requirements 
need  not  be  identified  at  this  time,  since  a  more  detailed 
financial  package  can  be  assembled  while  the  engineering  work 
is  underway. 
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CONCLUSION 


San  Francisco  is  at  an  important  stage  in  not  simply  thinking 
about ,  but  acting  upon ,  a  significant  series  of  actions 
affecting  a  very  prominent  area,  its  downtown  waterfront.  The 
re-ordering  of  land  uses  as  set  forth  in  the  Northeast 
Waterfront  Plan,  the  South  Beach  -  Rincon  Point  Redevelopment 
Project ,  and  the  developing  Mission  Bay  project ,  will 
dramatically  alter  the  City ' s  waterfront  and  adjacent  areas 
for  decades  to  come. 

The  1-280  study  provides  the  study  framework  for  decisions  on 
important  transportation  investments  which  will  support  the 
land  use  changes  envisioned.  The  1-280  withdrawal  provides  a 
substantial  resource  to  begin  accomplishing  those  investments. 
The  City  has  before  it  the  opportunity  to  take  steps  now  which 
will  substantially  improve  the  transportation  system  along  the 
waterfront  and  help  facilitate  the  land  use  changes  that  will 
follow.  It  is  to  these  purposes  that  the  1-280  Concept  Program 
Recommendation  has  been  prepared. 


-  22  - 


PUBLIC  UTILITIES  COMMISSION 

CITY      AND      COUNTY      OF      SAN  FRANCISCO 


RESOLUTION  NO.  yJMJ\J 


WHEREAS,   San  Francisco  supplies  water  to  the  City  of  San  Jose 
on  a  temporary  and  1 i mi ted  bas  i  s ,  and 

WHEREAS,   The  City  of  San  Jose  is  a  party  to  that  certain 
Settlement  Agreement  and  Master  Water  Sales  Contract  approved  by  PUC 
Resolution  #84-0144  on  April   10,    1984,    and  to  an   Individual  Contract 
negotiated  thereunder ,  and 

WHEREAS,   By  said  Individual  Contract  the  City  of  San  Jose 
recognized  the  temporary  and  limited  basis  of  said  water  supply,  and 

WHEREAS,   Said  agreement  under  Section  9.03   (a)  contains  three 
options,   of  which  San  Francisco  is  authorized  to  exercise  one, 
concerning  continuing  water  service  to  the  City  of  San  Jose  after 
July  1,    1985,  and 

WHEREAS,   Section  9.03(a)    (ii)   provides  an  option  to  San 
Francisco  to  continue  to  sell  water  to  the  City  of  San  Jose  on  a 
temporary  and,   after  June  30,    1987  i nt er r up t i b le ,   basis  at  rates 
identical  to  those  charged  other  suburban  resale  purchasers,  with  a 
requi  rement  that  San  Francisco  provide  at   least  two  years  notice 
prior  to  termination  of   service,  and 

WHEREAS,  Water  delivered  to  the  City  of  San  Jose  after  June 
30,    1987,   pursuant   to  Section  9.03(a),    shall  be   limited  by  San 
Franc isco's  ability  to  meet  the  full  needs  of  all   its  other  water 
customers  (including,   but  not   limited  to,   San  Francisco  residents 
and  other  direct  San  Francisco  users),  and 

WHEREAS,   This  commission  and   its  staff  have  reviewed  all  three 
options,  and 

WHEREAS,  The  said  Individual  Contract  expires  on  June  30, 
1987,  and 

WHEREAS,   Staff  has  recommended  adoption  of  the  option 
expressed  in  Section  9.03(a)  (ii),   NOW  THEREFORE  BE  IT 


4  1    1  8  p 


1 


RESOLVED,    that  pursuant   to  Section  9.03    (a)    the  City  and 
County  of  San  Francisco,   acting  by  and  through  its  Public  Utilities 
Commission,   hereby  exercises  the  option  contained  in  Section 
9.03(a)(ii)   of  said  sett lement  ag reement  and  master  water  sales 
contract,  and 

BE  IT  FURTHER  RESOLVED,   That,    prior   to  April   30,    1986,  the 
City  of  San  Jose  shall  complete  such  engineering  studies 
demonstrating  San  Jose's  alternate  water  sources,    if  any,   their  cost 
of  installation,    and  necessary  time  for  delivery,   and  submit  such 
study  to  Staff  to  be  used  in  Staff's  recommendation  to  the 
Commission,  and 

BE  IT  FURTHER  RESOLVED,    Staff   is  directed  to  obtain  from  the 
City  of  San  Jose(I)   a  statement  of  its  plans  for  obtaining  and 
distributing  San  Felipe  Project  Water,    (2)   a  statement  as  to  the 
quantity  of  San  Felipe  water  allotted  to  it,   and  (3)   a  statement 
setting  forth  which  part  or  parts  of   its  service  area  is  to  receive 
the  allotment  of  San  Felipe  water,  and 

BE  IT  FURTHER  RESOLVED,    Staff  shall   report  back  to  the 
Commission  concerning  the  future  status  of  the  City  of  San  Jose  as  a 
temporary  water  customer  of  San  Francisco,   on  or  before  May  30,  1986. 


I      hereby     certify      thijt      the      foregoing      resolution     was      adopted      by  the 


P  u  b  I  i  c 


U  t  I  I 


ties 


Commi  ss  1  on 


a  t 


its  meeting 


o  f 
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Sec  ret  ary, 


P  u  b  I  1  c 


U  t  I  I 


ties 


Commi  s  s 


o  n 
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PUBLIC  UTILITIES  COMMISSION 

CITY     AND     COUNTY     OF     SAN  FRANCISCO 


RESOLUTION  NO. 


85-0257 


WHEKt-AS,  Francisco  supplies  water  to  the  City  of  Santa 

Clara  on  a  temporary  and  limited  basis,  and 

WHEREAS,   The  City  of  Santa  Clara   is   a  party  to  that  certain 
Settlement  Agreement  and  Master  Water  Sales  Contract  approved  by  PUC 
Resolution  #84-0144  on  April   10,    1984,    and  to  an   Individual  Contract 
negotiated  thereunder,  and 

WHEREAS,    By  said  Individual  Contract   the  City  of  Santa  Clara 
recognized  the  temporary  and  limited  basis  of  said  water  supply,  and 

WHEREAS ,   Said  ag  reement  under  Sect  ion  9.03    (b)   contains  three 
options,   of  which  San  Francisco  is  authorized  to  exercise  one, 
conce rn i ng  continuing  water  service  to  the  City  of  Santa  Clara  after 
July  1,    1985,  and 

WHEREAS ,    Sec t  ion  9.03    (b)    (ii)   provides  an  option  to  San 
Francisco  to  continue  to  sell  water  to  the  City  of  Santa  Clara  on  a 
temporary  and,    after  June  30,    1987   inter rupt ib le ,    basis  at  rates 
identical  to  those  charged  other  suburban  resale  purchasers,  with  a 
requi  rement  that  San  Francisco  provide  at   least  two  years  notice 
prior  to  termination  of   service,  and 

WHEREAS,   Water  delivered  to  the  City  of  Santa  Clara   after  June 
30,    1987,   pursuant   to  Section  9.03(b),    shall   be   limited  by  San 
Francisco's  ability  to  meet  the  full  needs  of  all   its  other  water 
customers   (including,   but  not  limited  to,   San  Francisco  residents 
and  other  direct  San  Francisco  users),  and 

WHEREAS,   This  commission  and  its  staff  have   reviewed  all  three 
options,  and 

WHEREAS ,   The  said  Individual  Contract  expi  res  on  June  30, 
1987,  and 

WHEREAS ,   Staff  has  recommended  adoption  of  the  option 
expressed  in  Section  9.03(b) (ii),   NOW  THEREFORE  BE  IT 
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RESOLVED,  That  pursuant  to  Section  9.03   (b)   the  City  and 
County  of  San  Francisco,   acting  by  and  through  its  Public  Utilities 
Commission,   hereby  exercises  the  option  contained  in  Section  9.03 
(b)    (ii)   of  said  settlement  agreement  and  master  water  sales 
contract ,  and 

BE  IT  FURTHER  RESOLVED,   That,    prior  to  April   30,    1986,  the 
City  of  Santa  Clara  shall  complete  such  engineering  studies 
demonstrating  Santa  Clara's  alternate  water  sources,    if  any,  their 
cost  of  installation,   and  necessary  time  for  delivery,    and  submit 
such  study  to  Staff  to  be  used  in  Staff's  recommendation  to  the 
Commission,  and 

BE  IT  FURTHER  RESOLVED,   Staff   is  directed  to  obtain  from  the 
City  of  Santa  Clara  (1)   a  statement  of  its  plans  for  obtaining  and 
distributing  San  Felipe  Project  Water,    (2)   a  statement  as  to  the 
quantity  of  San  Felipe  water  allotted  to  it,   and  (3)   a  statement 
setting  forth  which  part  or  parts  of  its  service  area  is  to  receive 
the  allotment  of  San  Felipe  water,  and 

BE  IT  FURTHER  RESOLVED,   Staff  shall   report   back  to  the 
Commission  concerning   the  future  status  of   the  City  of  Santa  Clara 
as  a  temporary  water  customer  of  San  Francisco,  on  or  before  May  30, 
1986. 


I      hereby     certify      that      the      Foregoing      resolution     was      adopted      by  the 

Public    Utilities    Commission    at    its    meeting    oF         '       'JUNE        2  5  198S  . 


Secretary,      Public     Utilities  Commission 


w  9  p 
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PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO 


85-0258 


WHEREAS,   The  Public  Utilties  Commission  has  need  of  the  professional 
services  of  a  person  or  firm  to  provide  it  with  creative  design,  graphics,  art 
production,  preparation  of  camera-ready  art  and  mechanicals,  photographic  and 
multi-media  services  in  support  of  various  passenger  education,  information 
and  promotional  programs  of  the  Municipal  Railway;  and 

WHEREAS,  Koppelman  and  Associates  has  been  providing  these  services  to  the 
Public  Utilities  Commission  for  the  past  four  and  one  half  years,  of  which  the 
past  year  and  one  half  of  this  period  has  been  under  Personal  Services 
Contract;  and 

WHEREAS,   funding  for  procuring  services  from  Koppelman  and  Associates  is 
available  in  the  1985  -  86  budget  for  the  Muni  Community  Affairs  Deparment;  and 

WHEREAS,  the  requested  contract  is  a  continuation  of  the  existing  contract 
and  covers  work  that  is  currently  on-going:     now,  therefore  be  it 

RESOLVED,  That  the  Commission  authorizes  the  General  Manager  of  Public 
Utilities  to  execute  a  contract  with  Koppelman  and  Associates  to  procure 
creative  design,   graphics,  art  production,  preparation  of  camera-ready  art  and 
mechanicals,  photographic  and  multi-media  services  up  to  the  amount  of 
$100,000  for  fiscal  year  1985  -  86. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


:iim£  


Secretary,  Public  Utilities  Commissioi 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0259 

RESOLUTION  No.   


WHEREAS,  On  June  11,  1985.  bids  were  received  and  opened  publicly 
for  San  Francisco  Water  Department  No.  1865,  San  Andreas  Outlet  Towers, 
Valve  Motorization;  and 

WHEREAS,  The  Invitation  for  Proposal s  for  the  subject  contract 
noted  that  pursuant  to  Administrative  Code  Section  12D8(B)2  and  Section 
IIIBl(e)  of  the  Human  Rights  Commission's  Regulations  that  bidding  was 
limited  to  certified  Minority  Business  Enterprises;  and 

WHEREAS,  This  Commission's  Utilities  General  Counsel  determined 
that  the  sole  bidder,  Abbett  Electric  Corporation,  did  not  meet  the  MBE 
"set-aside"  requirements  of  Administrative  Code  Section  12D8(B)2  and 
Section  IIIBl(e)  of  the  Human  Rights  Commission's  Regulations  approved 
by  the  Director  of  the  Human  Rights  Commission  for  this  contract  and 
further  determined  that  the  sole  bid  must  be  rejected  and  the  contract 
be  readvertised;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  the  sole  bid 
received  on  June  11,  1985  for  San  Francisco  Water  Department  Contract 
No,  1865,  San  Andreas  Outlet  Towers,  Valve  Motorization  and  authorizes 
readvertisement  of  the  contract  under  San  Francisco  Water  Department 
Contract  No.  1865R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JUNF  2  5  1985  .  

^uhlic  Utilities  Commission 


Secretary,  Pu 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO 


85-0260 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Professional  Services  Contract  with  Robert  B.  Wong,  A. I. A.,  for 
Professional  Services  for  Engineering  Design  for  Construction  of  the 
Auxiliary  Building  at  Muni  Metro  as  satisfactorily  completed  and 
authorizes  final  payment  in  the  amount  of  $10,852.11. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JUNE 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FflANCISCO 


85-0261 

RESOLUTION  No.  


WHEREAS,  The  people  of  San  Francisco  did  in  November,  1984  authorize 
the  Public  Utilities  Commission  to  issue  revenue  bonds  in  the  principal 
amount  of  $104  Million;  and 

WHEREAS,  the  Public  Utilities  Commission  did  by  Resolution  No.  85- 
0128    authorize  its  Assistant  General  Manager,  Finance  to  issue  a  Request 
for  Qualifications  for  the  purpose  of  selecting  a  financial  advisor  to  serve 
in  the  issuance  of  said  revenue  bonds;  and 

WHEREAS,  the  Assistant  General  Manager,  Finance  did  convene  a  panel 
to  review  qualifications  and  recommend  a  financial  advisor  to  the  Commission; 
and 

WHEREAS,  that  panel  did  meet,  review  qualifications,  designate,  and 
interview  a  "short  list"  of  applicants  and  unanimously  select  a  firm  to 
recommend  to  the  Commission;  and 

WHEREAS,  the  firm  so  selected  is  Smith  Barney  Harris  Upham  &  Co.,  in 
association  with  Grigsby,  Brandford  &  Co.,  a  minority-owned  business 
enterprise,  and  Theresa  Hughes  and  Associates,  a  women-owned  business 
enterprise;  now,  therefore  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  does 
hereby  select  Smith  Barney  Harris  Upham  &  Co.,  in  association  with  Grigsby, 
Brandford  &  Co.,  a  minority-owned  business  enterprise,  and  Theresa  Hughes 
and  Associates,  a  women-owned  business  enterprise,  to  serve  as  financial 
advisor  to  the  Commission;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager,  Finance,  is  hereby 
authorized  to  negotiate  and  execute  a  contract  for  financial  advisor 
services  with  Smith  Barney  Harris  Upham  &  Co.,  in  association  with  Grigsby, 
Brandford  &  Co.,  a  minority-owned  business  enterprise,  and  Theresa  Hughes 
and  Associates,  a  women-owned  business  enterprise,  with  all  fees  to  be  paid 
from  the  proceeds  of  bond  sales. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commissio 


PUBLIC  UTILITIES  COMMISSION 


CITV  AND  COUNTY  OF  SAN  FRANCISCO 


85-0262 


RESOLUTION  No 


WHEREAS,  The  Public  Utilities  Commission,  in  its  Resolution  No.  84-0615 
authorized  the  Bureau  of  Energy  Conservation  to  enter  into  a  contract  with 
Michael  Rhea  &  Associates  for  the  provision  of  energy  audits  to  achieve 
energy  conservation  in  eleven  municipal  facilities  for  the  sum  of  $35,000 


WHEREAS,  Michael  Rhea  &  Associates  has  submitted  energy  audits  within 
the  contract  period;  and 


WHEREAS,  The  Bureau  of  Energy  Conservation  has  reviewed  these  energy 
audits  and  has  found  them  satisfactory  and  in  keeping  with  the  terms  of  the 
contracts'  now,  THEREFORE,  be  it 


RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
Bureau  of  Energy  Conservation  to  issue  a  Final  Contract  Payment  Authorization 
in  the  amount  of  $20,000. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission^ 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-0263 


WHEREAS,  The  Public  Utilities  Commission,  in  its  Resolution  No.  83-0475 
authorized  the  Bureau  of  Energy  Conservation  to  enter  into  a  contract  with 
Wallace  6.  McOuat  &  Associates,  Inc.  for  the  provision  of  technical  financial 
and  tax  advisory  services  for  the  development  of  financing  for  a  proposed 
cogeneration  project  at  San  Francisco  General  Hospital  for  the  sum  of  $35,000 

WHEREAS,  Wallace  G.  McOuat  &  Associates,  Inc.  has  submitted  technical 
financial  and  tax  advisory  services  within  the  contract  period;  and 


WHEREAS,  The  Bureau  of  Energy  Conservation  has  reviewed  these  services 
and  has  found  them  satisfactory  and  in  keeping  with  the  terms  of  the  contract; 
now,  THEREFORE,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
Bureau  of  Energy  Conservation  to  issue  a  Final  Contract  Payment  Authorization 
in  the  amount  of  $12,000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


*    'JUNE     2  5  191 


ji>»txu^,  (J  l2rn 


Secretary,  Public  Utilities  ./i 


PUBLIC  UTILITIES  COMMISSION 


Ciry  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-0264 


WHEREAS,  Hie  City  and  County  of  San  Francisco  cwns  certain 


real  property  being  utilized  as  a  pipeline  right  of  way  under  the 
jurisdiction  of  the  San  Francisco  Water  Department  in  Santa  Clara 
Oounty;  and 

WHEREAS,  CcmmDnwealth  Equity  Trust,  a  California  Real  Estate 
Investrrent  Trust,  is  the  owner  of  adjacent  real  estate;  and 

WHEREAS,  The  above-inentioned  real  estate  investment  trust 
desires  to  lease  a  portion  of  said  right  of  way  from  City  for  purposes 
of  parking  and  landscaping;  ncM,  therefore  be  it 


conditions  and  authorizes  the  execution  of  0.275  acre,  more  or  less, 
lease  to  Corrmonwealth  Equity  Trust,  for  the  purposes  of  parking  and 
landscaping  as  set  forth  in  lease  (copy  of  vrfiich  lease  is  on  file  with 
the  San  Francisco  Water  Department)  of  certain  property  under  the 
jurisdiction  of  the  San  Francisco  Water  Department,  located  in  Santa 
Clara  County  (San  Francisco  Water  Department  Drawing  No.  B-4381)  for  a 
term  of  ten  (10)  years,  comtiencing  July  1,  1985,  and  terminating 
June  30,  1995,  at  an  initial  annual  rental  of  $12,000.    Annual  rental 
shall  be  increased  annually  in  direct  proportion  to  any  percentage  increase 
(maximum  10%  per  year,  miniimjm  4%  per  year)  in  the  Cost  of  Living  Index 
(C.P.I.) ,  plus  payment  of  taxes  and  assessments  thereon. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


RESOLVED,  lhat  this  Commission  hereby  approves  the  terms  and 


at  its  meeting  of 


'JUNE     2  5  198! 


Secretary,  Public  Utilit 


CITY  AND  COUNTY  OF  SAIM  FRANCISCO 

DrANNE  FEINSTEIN,  Mayof 

RUDOLF  NOTHENBERG.  Geneial  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


MEMORANDUM 


July  15,  1985 


To: 


Through: 


From: 


Commissioner  Louis  J,  Giraudo,  President 
Commissioner  H,  Welton  Flynn,  Vice  President 
Commissioner  Joseph  F.  Barletta 
Commissioner  Nancy  C.  Lenvin 
Commissioner  John  M.  Sanger 

Rudolf 'Nothenberg 

GeneratvWanager 

Public  |JtMities  Commission 

Mathea  Falco 


Re: 


Annual  Report  of  Claims 


Attached  for  your  review  is  the  annual  Claims  report  with  comparative  figures 
from  the  previous  two  years.    You  will  see  that  the  numbers  of  claims  filed 
and  settlement  amounts  have  decreased  slightly.    This  year's  $5.56  million  In 
settlements  includes  a  single  personal  injury  settlement  for  $1.3  million  (the 
Roth  case). 

The  most  encouraging  news  is  the  substantial  reduction  (A0%)  in  outstanding 
claims  and  lawsuits,  the  result  of  a  major  drive  this  past  year  to  reduce  the 
backlog. 


Attachment 


RN:sm 
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SAN  FEUVNCrSCO  MUNICIPAL  RAILWAY  -   BUREAU  OF  CLAIMS 
ANNUAL  REPORT  FISCAL  VEAR  ENDING  JUNE  30,  1985 


7-1-84 
thru 
6  -30-85 


7-1-83 
thru 
6  -30-84 


7-1-82 
thru 
6  -30-83 


NUMBER 


AMOUNT 


AMOUNT  NUMBER 


AMOUNT 


NEW  CLAIMS  FILED; 

PERSONAL  INJURE ! 

PROPERTY  DAMAGE: 

COMBINED  PERSONAL  INJURY 
AND  PROPERTY  DAMAGE: 

TOTAL 

CLAIMS  SETTLED; 

NON-LITIGATED: 

LITIGATED 

COURT  JUDGMENT: 
(Less  Guevara  Refund) 

TOTAL : 

CLAIMS  DENIED: 

PERSONAL  INJURY: 

PROPERTY  DAMAGE: 

COMBINED  PERSONAL  INJURY 
AND  PROPERTY  DAMAGE: 

TOTAL: 
OUTSTANDING  CLAIMS: 
OUTSTANDING  LAWSUITS; 

TOTAL: 

CLAIM  SETTLED  BY  VEHICLE  TYPE: 


949  S  90,172,465 
1060  2,235,289 

136  6,592,555 


2145  S  99,000,309 

868  S  570,660 

326  4,264,548 

70  724,896 


1264  S  5,560,104 

281  $  46,150,139 

439  500,393 

48  1,943,020 


768  S  48,593,552 

1052  S  61,872,854 

780  149, 594,431 

1832  5211,467,285 


763  5123,063,861  824  S  52.427,572 
1234  1,894,464        1230  1,250,145 


159 


6,545,181  139 


7,626,771 


2156     5131,503,506       2193     S  61,304,488 


900     5         629,875       1115     5  596,681 


309 
94 


3,298,651  382 
1,719,791  136 


6,213,124 

592,220 
(  109,445) 


1303     5     5,648, 317       1633     S     7, 292,580 

299  S  42,714,107  319  $  25,516,675 
418  1,379,523  532 


66 


2,648,553 


79 


518,302 
2,591, 368 


783  5  46,742,183  930  $  28,626,345 

1652  5  70,081,869  1958  S  67,359,340 

980  169,326,824  1066  131,983,912 

2632  S239, 408,693  3024  5199,343, 252 


MOTOR  COACH: 

669 

S 

3, 

,822,654 

692 

S 

1, 

535, 555 

927 

S 

5, 241, 

,700 

TROLLEY  COACH: 

420 

1, 

,144, 369 

435 

2, 

517,775 

473 

817, 

,385 

STREETCAR : 

l22 

337,237 

136 

1, 

288,731 

135 

803, 

,217 

CABLE  CAR: 

53 

255,844 

40 

306, 256 

9B 

430, 

,278 

TOTAL: 

1264 

5 

5, 

,560, 104 

1303 

$ 

5, 

648,317 

1633 

5 

7,292, 

,580 

ACCIDENTS  RECORDED  BY  VEHICLE  TYPE: 

MOTOR  COACH : 

2623 

2592 

2914 

TROLLEY  COACH: 

2088 

2046 

1918 

STREETCAR: 

490 

475 

471 

CABLE  CAR: 

293 

84 

116 

STATION: 

207 

136 

222 

TOTAL; 

5701 

5333 

5641 
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MEMORAMDUM 


TO: 


FROM: 
SUBJECT: 


Members,  Public  Utilities  Commission 
Commissioner  Louis  J.  Giraudo,  President 
Commissioner  H.  Welton  Flynn,  Vice  President 
Commissioner  John  M.  Sanger 
Commissioner  Nancy  C.  Lenvin 
Commissioner  Joseph  F.  Barletta 


Rudolf 


Leo  Jed 


Authori 


nberg.  General  Manager 


on  of  Contract  Modifications 


By  PUC  Resolution  81-0101.  dated  March  10,  1981,  the  Commission  delegated  to 
the  General  Manager  of  Public  Utilities  and/or  the  Deputy  General  Manager  and 
Chief  Engineer  authority  to  execute  construction  contract  modifications  in 
amounts  up  to  $50,000  or  10%  of  the  original  contract  amount,  and  to  report 
quarterly  all  contract  modifications  so  authorized. 

Summarized  below  are  all  contract  modifications  authorized  during  the  period 
April  1  -  June  30,  1985: 

HH-675R  -    Bryant  Building,  New  Shop  and  Storage  Facilities. 

A.      Contract  Modification  No.  2,  $14,113.00. 

1 .  Provide    additional    funds    for    the    force  account 
allowance  under  Bid  Item  No.  2; 

2.  Revise    structural    support    system    to    the  loading 
platform; 

3.  Furnish  and  install  an  additional  walk-through  door 
on  new  service  door  No.  3; 

4.  Extend  contract  time  36  days   for  delay   caused  by 
halting  fabrication  of  the  loading  platform. 
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B.      Contract  Modification  No.  3,  $38,334.00. 

1.  Revise  miscellaneous  electrical  work; 

2.  Mount  overhead  HPSV  lights  to  warehouse  roof; 

3.  Increase  floor  slab  thickness; 

4.  Provide  a  temporary  security  barricade; 

5.  Install  an  additional  water  line; 

6.  Core  drill  for  PG&E  meter  posts; 

7.  Provide  additional  office  chair; 

8.  Delete  crane  ladder; 

9.  Delete  roof  tower  shingling; 

10.  Delete  exterior  plumbing  asphalt  cover; 

11.  Extend  the  contract  time  78  days  for  delay  caused  by 
performing  above  work. 

Total  Contract  Modifications  on  HH-675R  =  $38,447.00 
(8.1%  of  contract). 

HH-720R  -    Moccasin  Low  Head  Power  Plant,  Construction  of  Penstock. 

A.  Contract  Modification  No.  2,  $3,600.00. 

Furnish  and  install  one  each  manhole  at  Station  2+30  on 
18-inch  storm  drain  line  identical  to  manhole  specified 
at  Station  1+13. 

B.  Contract  Modification  No.  3.  $48,000.00. 

Furnish  and  install  geotextile  membrane  and  backfill 
behind  inlet  structure  entrance  wall  as  shown  on  Drawing 
C-6331  through  C-6338.  This  work  will  be  paid  for  on  a 
force  account  basi s  as  provided  i n  Section  68  of  the 
General  Provisions, 

C.  Contract  Modification  No.  4.  Credit  of  $13,000.00. 

1 .  Delete  9-foot  section  of  120-inch  I.D.  design  "D" 
prestressed  concrete  cyl inder  pipe  at  $460.00  per 
L.F.  under  Bid  Item  No.  6; 

2.  Decrease  penstock  appurtenances  under  Bid  Item 
No.  13. 

Total  Contract  Modifications  on  HH-720R  =  $33,600.00 
{l.n  of  contract). 

HH-724  -     Market    Street.    Fremont   to   Jones    Streets,    Trolley  Overhead 
Reconstruction  and  Related  Work. 


Memo  to  Members,  PUC 
July  29,  1985 
Page  3 


A.  Contract  Modification  No.  1,  $45,163.00. 

1.  Install  new  Trolley  Pole  No.  3023  at  the  same 
location  as  the  existing  pole  it  replaces  and  remove 
the  existing  foundation  in  its  entirety; 

2.  Furnish  and  install  1  1/4"  flexible  conduit  instead 
of  1"  conduit  in  Path  of  Gold  Poles  with  feeders, 
for  separation  of  street  light  work; 

3.  Furnish  and  install  1  1/2"  threaded  nylon  insulated 
nipple  for  reassembled  traffic  signal  arms; 

4.  Furnish  and  install  additional  4  inch  conduit  and 
revise  power  cable  installation  in  basement  of 
downtown  substation; 

5.  Substitute  steel  guystrand  for  phillystran, 
incl uding  all  related  hardware,  for  tangent,  feed, 
and  equalizer  spans. 

B.  Contract  Modification  No.  2,  $49,406.00. 

1.  Reduce  the  quantities  for  installing  new  pole 
foundations  under  Bid  Item  Nos.  12  through  15,  17, 
19  through  24,  35,  37,  39,  40  and  44; 

2.  Increase  the  amount  of  Bid  Item  No.  92  for 
"Allowance  for  Extra  Work". 

Total  Contract  Modifications  on  HH-724  =  $94,569.00 
(3.0%  of  contract). 

HH-727  -     Cherry-Eleanor  Pump  Station,  22  KV  Power  Line  and  Related  Work. 

Contract  Modification  No.  1,  $5,399.00. 

Provide  additional  dead  end  assemblies  at  poles  B-9,  B-13, 
B-14,  B-14X  and  B-15. 

Total  Contract  Modification  on  HH-727  =  $5,399.00 
(2.5%  of  contract). 

MR-803  -     Muni  Metro  Rail  Center  Auxiliary  Building, 

A.     Contract  Modification  No.  13,  credit  of  $2,254.19. 

1.  Delete  regrading  of  track  and  asphalt  repaying  on 
the  south  and  east  sides  of  the  building  and  modify 
site  grading  and  install  catch  basin  on  the  west 
side  of  the  building; 

2.  Replace  specified  expansion  tank  with  tank 
conforming  to  the  SF  Building  Code; 
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3.  Change  circuit  breaker  and  revise  wiring  for 
environmental  lab  equipment; 

4.  Install  braces  for  support  of  overhead  trolley  wire 
at  building  entry  and  exit; 

5.  Increase  allowance  for  bronze  plaque. 

B.  Contract  Modification  No.  14,  $6,353.12. 

Relocate  lockers  and  light  fixtures  and  remove  and 
replace  flooring  as  required  for  locker  relocation. 

C.  Contract  Modification  No.  15,  Credit  of  $1,383.04. 

1.  Delete  realignment  of  track  at  the  south  and  east 
sides  of  the  building; 

2.  Furnish  and  install  two  track  mounted  wheel  stops  at 
the  east  end  of  the  building; 

3.  Furnish  and  install  telephone  conduit  between  Rooms 
214  and  231 ; 

4.  Modify  overhead  trolley  wire  system  between  building 
track  turnout  and  west  entrance  of  building. 

Total  Contract  Modifications  on  MR-803  =  $77,024.42 
(2.3%  of  contract). 

MR-816  -     Forest  Hill  Station  Improvements  -  Phase  B. 

A.  Contract  Modification  No.  15,  $45,000.00 

Prepare  surfaces  and  apply  waterproofing  as  required  on 
exi  sting  subsurface  concrete  i  n  Forest  Hi! 1  Station. 
This  work  will  be  paid  for  on  a  force  account  basis  as 
set  forth  in  Section  67.5  of  the  contract. 

B.  Contract  Modification  No.  16,  $3,265.00. 

1.  Delete  120V/240V  panels  and  circuits.  rewire 
exi  sti  ng  El evator  No .  1  for  480V .  and  rewi  re 
existing  Elevators  No.  1  and  2  to  correct  code 
violations; 

2.  Reduce  size  of  conduit  for  new  12-KV  feeder  in  West 
Ventilation  Structure; 

3.  Revise  routing  of  smoke  detector,  fan  control  and 
indication  circuits  and  add  circuit  for  electrical 
outlets  in  East  and  West  Ventilation  Structures, 
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C.     Contract  Modification  No.  17A,  $10,249.00. 

Provides  for  the  emergency  recall  of  elevators  from 
Communication  Control  Panel  in  the  Station  Agent's  Booth. 

Contract  Modification  No.  18,  $20,000.00. 

Increases  the  amount  of  Allowance  for  Unspecified  Extra 
Work  under  Bid  Item  No,  2  by  $20,000.00. 


E.      Contract  Modification  No.  19,  $5,009.00. 

1.  Revise  sidewalk,  curb  and  step  in  front  of  East  Vent 
Structure; 

2.  Add     #4      reinforcing      dowel s      at  roof-to-wall 
connections  of  Annex  Structure; 

3.  Install  exit  alarms  on  2  emergency  exit  door  in  East 
Vent  Structure  at  platform  level. 

Total  Contract  Modifications  on  MR-816  =  $168,344.03 
{2.8%  of  contract). 

MR-836  -     Geneva  Carbarn   Rehabilitation,   Construct  New  Trackwork  and 
Shop  Building. 

A.  Contract  Modification  No.  17A,  $2,132.00. 

1.  Revise  concrete  formwork  for  west  exterior  building 
wall  to  avoid  conflict  with  dry  standpipe  system; 

2.  Substitute  80-amp  circuit  breaker  for  50-amp  breaker 
in  electrical  circuit  for  car  wash  equipment; 

3.  Adjust  location  of  existing  drain  inlet  in  rail  yard; 

4.  Adjust  location  of  TV  inspection  pit  on  south  ladder 
track  and  provide  connection  to  existing  drain. 

B.  Contract  Modification  No.  18.  $4,224.00. 

1 .  Furni  sh    and    i  nstal 1    base    f 1 ashi  ng    at    bottom  of 
exterior  wall  adjacent  to  Column  Line  "A"; 

2.  Install  wood  insulators  between  steel  sand  dispenser 
bridge  structures  and  trolley  wires; 

3.  Install  additional  vinyl  baseboard  in  eight  rooms  of 
Maintenance  Building; 
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4,  Modify  and  relocate  paint  preparation  booth; 

5,  Relocate  stairs  in  adjacent  pit  area; 

6.  Delete  chain  link  fence  at  south  property  line; 

7.  Modify  various  steel  picket  and  chain  link  fences. 

Total  Contract  Modifications  on  MR-836  =  $212,547.96 
(4.5%  of  contract). 

MR-837  -     Geneva    Carbarn    Rehabilitation,    Construct   Power   System  and 
Related  Work. 

A.  Contract  Modification  No.  6,  $1,771.00. 

Furnish  and  install  clamps  on  nine  bracket  arms. 

B.  Contract  Modification  No.  7.  $5,867.00. 

Modify  overhead  trolley  wire  layout  and  tensions  at  north 
and  south  entrances  of  Shop  Building. 

C.  Contract  Modification  No.  8,  $4,204.00. 

Relocate  the  building  disconnect  switches  one  bay  to  the 
north  between  columns  5  and  6. 

Total  Contract  Modifications  on  MR-837  =  $48,082.60 
(9.7%  of  contract). 


RRY:pls 

cc:  RABoldridge 
RECiraulo 
UEB  File 
Lib.  File 


0344p 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 
2:00  P.M. 
July  9,  1985 

COMMISSIONERS 
Louis  J.  Giraudo,  President 
H .  Wei ton  Flynn ,  Vice  President 
John  M,  Sanger 
Nancy  C .   Lenvi n 
Joseph  F,  Barletta 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Romaine  A .  Bold ridge 
SECRETARY 


85-106 


Call  to  Order:     2:10  P.M. 


Present:      Vice  President  H.  Welton  Flynn,  Commissioner  John  Sanger, 
Commissioner  Joseph  Bar letta 

Commissioner  Nancy  Lenvin  arrived  at  2:30  P.M. 
Absent:        President  Louis  Giraudo 
Vice  President  H ,  Welton  Flynn  presided , 


The  Minutes  of  the  regular  meeting  of  June  25,  1985  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted : 

85-0265        MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$109,920.93. 

VOTE:     Ayes  -  Flynn,   Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted : 

85-0266        MR      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.  MR-934,   Potrero,  Kirkland  and  Presidio 
Divisions  -  New  Bus  Washers. 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0  267        HH      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.  HH-704,  Addition  to  Moccasin  Auto  and 
Machine  Shops . 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


85-107 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Hatch  Hetchy 
Contract  No.   HH-746,   693  Vermont  -  Paint  Building 
Exterior . 

VOTE:     Ayes  -  Flynn,   Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1912,   8-Inch  Ductile  Iron  Main 
Installation  in  Burrows  Street  between  Hamilton  and 
Bowdoin , 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1920,   Sunol  Filtration  Plant,  East 
Sludge  Lagoons ,  Alameda  County . 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specif icat ions  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1930,  Crystal  Springs  Watershed 
Settling  Basins  -  Remove  Silt, 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Awarding  Hetch  Hetchy  Contract  No.   HH-739,  Rock  River 
Cottage,  Bedroom  Addition  and  Improvements ,   in  the 
amount  of  $63,900.00,   to  Haniway  Co.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


85-108 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0273        MR      Approving  Debit  Modification  No.   70  to  Municipal 

Railway  Contract  No.   MR-830,  Rehabilitation  of  Cable 
Car  Trackway,   Powell  Street,   for  additional  work  at  a 
cost  of  $30,708.00,  Homer  J.  Olsen,  Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0274        MR      Approving  Debit  Modification  No.   71  to  Municipal 

Railway  Contract  No.  MR-830,  Rehabilitation  of  Cable 
Car  Trackway,   Powell  street,   for  additional  work  at  a 
cost  of  $15,869.00,   Homer  J.  Olsen,  Contractor. 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0275        MR      Approving  Debit  Modification  No.   72  to  Municipal 

Railway  Contract  No,  MR-830,  Rehabilitation  of  Cable 
Car  Trackway,  Powell  Street,   for  additional  work  at  a 
cost  of  $120,449.00,  Homer  J.  Olsen,  Contractor. 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted : 

85-0276        MR      Accepting  work  performed  under  Municipal  Railway 

Contract  No.  MR-912,  Muni  Metro  System  -  Technical 
Services  Related  to  Railway  Signal  &  Systems 
Engineering,  as  satisfactorily  completed;  approving 
Debit  Contract  Modification  No,   1  in  the  amount  of 
$5,609.57;  and  authorizing  final  payment  in  the 
amount  of  $7,942.77  to  Raymond  Kaiser  Engineers, 
Inc. ,  Contractor . 

VOTE:     Ayes  -  Flynn,   Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0277        MR      Accepting  work  performed  under  Municipal  Railway 
Contract  No.  MR-920-R,  Woods  Division  -  Bus  Yard 
Pavement  Resurfacing,  as  satisfactorily  completed; 
approving  Credit  Contract  Modification  No.   1  in  the 
amount  of  $3,917.70;  and  authorizing  final  payment  in 
the  amount  of  $45,142.95  to  The  Lowrie  Paving 
Company,   Inc. ,  Contractor. 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


85-109 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted : 

85-0278        HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-699,  Resurface  Roads,  Jones  Point  to  Mather, 
Highway  120  to  Cherry,   and  Moccasin  Village,  as 
satisfactorily  completed;  approving  Credit  Contract 
Modification  No.   2  in  the  amount  of  $47,021.22; 
authorizing  an  extension  of  time  for  unavoidable 
delays  of  19  calendar  days;  and  authorizing  final 
payment  in  the  amount  of  $39,580.45  to  Gentz 
Construction  Company,  Contractor, 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0279        HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-719,  Moccasin  Low  Head  Power  Plant, 
Construction  of  13.8KV  Pole  Line  and  Related  Work,  as 
satisfactorily  completed;  approving  Credit  Contract 
Modif ication  No .   1  in  the  amount  of  $6,300.14  ;  and 
authorizing  final  payment  in  the  amount  of  $10,730.29 
to  Tri-Technic,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,   Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0280        HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 
No ,   HH-732 ,  Moccasin -Newark  Transmission  Line,  Paint 
Towers,   as  satisfactorily  completed;  and  authorizing 
f inal  payment  in  the  amount  of  $4,115.00  to  Jef f co 
Painting  &  Coating ,   Inc . ,  Contractor . 

VOTE:     Ayes  -  Flynn,   Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0281        WD      Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1880,   8-Inch  Ductile  Iron  Main 
Installation  in  Oak  Street  between  Shrader  and 
Franklin  streets,  as  satisfactorily  completed ; 
approving  Credit  Contract  Modification  No.  1  in  the 
amount  of  $59,778.27;  authorizing  an  extension  of 
time  for  unavoidable  delays  of  31  working  days;  and 
authorizing  final  payment  in  the  amount  of  $34,805,48 
to  Hood  Corporation,  Contractor. 

VOTE:     Ayes  -  Flynn,   Sanger,  Barletta 
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On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1898,  Calaveras  Dam,   Fill  19-1/2-Foot 
Diameter  Tunnel,  as  satisfactorily  completed; 
authorizing  an  extension  of  time  for  unavoidable 
delays  of  18  calendar  days;  approving  Credit  Contract 
Modification  No,   1  in  the  amount  of  $7,659.00;  and 
authorizing  final  payment  in  the  amount  of  $45,192.00 
to  Homer  J.  Olsen,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1915,  Repair  Concrete  Roof  Beams, 
University  Mound  Reservoir,  South  Basin,  as 
satisfactorily  completed;  approving  Debit  Contract 
Modification  No.   1  in  the  amount  of  $2,695.75;  and 
authorizing  final  payment  in  the  amount  of  $14,408.30 
to  American  Grouting,   Inc.,  Contractor. 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolut ion  was  adopted : 

Author izing  the  Assistant  General  Manager ,   Finance , 
to  apply  for,   accept,   and  expend  $64,000.00  from  the 
U.S.  Department  of  Transpor tat  ion  under  Section  8  of 
the  Urban  Mass  Transportation  Act,  as  amended,  for 
Municipal  Railway  Five-Year  planning  activities  in 
fiscal  year  1985-86. 

VOTE:     Ayes  -  Flynn,   Sanger,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  the  assignment  made  by  the  City  Attorney  of 
George  E.  Krueger  as  Chief  Counsel  to  the  Public 
Utilities  Commission , 

VOTE:     Ayes  -  Flynn,   Sanger,  Barletta 


The  following  resolution  was  adopted  by  common 
consent : 

Commending  Warren  J.  DeMerritt  for  his  40  years  of 
service  to  the  City  and  County  of  San  Francisco. 
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On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted : 

85-0287         MR      Authorizing  the  General  Manager  of  Public  Utilities 
to  issue  parking  permits  to  Municipal  Railway 
employees  for  the  use  of  PUC-designated  Cable  Car 
Park ing  Zones , 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


On  motion  of  Sanger,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0288        MR      Authorizing  the  Deputy  General  Manager  of  Equipment 
Maintenance ,  Municipal  Railway,   to  negotiate  and 
enter  into  a  contract  with  Booz  Allen  &  Hamilton  to 
provide  consulting  services  to  assist  in  developing 
articulated  trolley  coach  specifications,  for  an 
amount  not  to  exceed  $290,000.00. 

VOTE:     Ayes  -  Flynn,  Sanger,  Barletta 


Commissioner  Lenvin  arrived  at  2:30  P.M. 
Commissioner  Sanger  was  excused  at  4:07  P.M. 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0289        FM      Authorizing  the  Assistant  General  Manager,  Finance, 
to  execute  a  Professional  Services  Agreement  with 
Smith  Dawson  Associates,   Inc. ,   to  serve  as  the  Public 
Utilities  Commission ' s  federal  agency  liaison , 
advocate  and  advisor ,   for  a  per iod  of  365  days ,  for 
the  amount  of  $41,400.00, 

VOTE:     Ayes  -  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0290        E        Awarding  Water  Department  Contract  No.  WD-1827R, 
16-Inch  Ductile  Iron  Main  Installation  in  Eighth 
Avenue  and  Martin  Luther  King  Jr.  Drive,   in  the 
amount  of  $490,430.00,   to  Stacy  &  Witbeck,  Inc., 
Nationwide  Construction  Consultants,   Inc.  and  Frank 
H.  Mock,  A  Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Flynn,  Lenvin,  Barletta 
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On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0291        E        Accepting  work  performed  by  the  Department  of  the 

Interior,  under  the  Professional  Services  Agreement 
for  recordation  of  the  old  Cable  Car  Barn  and 
trackway  system,  as  satisfactorily  completed;  and 
approving  Credit  Contract  Modification  No.  1  in  the 
amount  of  $7,364.85. 

VOTE:     Ayes  -  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0292        MIS     Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  a  Professional  Services  Agreement  with 
Dynasty  Systems  for  technical  consulting  services, 
for  a  period  not  to  exceed  12  months,  for  an  amount 
not  to  exceed  $80,000.00. 

VOTE:     Ayes  -  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted : 

85-0293        HH      Awarding  Hetch  Hetchy  Contract  No.   HH-721,  Moccasin 
Low  Head  Power  Plant,  Construct  Powerhouse,   in  the 
amount  of  $1,948,889.00,   to  Stacy  and  Witbeck,  Inc., 
Nationwide  Construction  Consultants,   Inc.,  and  Frank 
H.   Mock  -  A  Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Flynn,  Lenvin,  Barletta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission. 

******** 

Item  No.   14  —  Regarding  a  water  conservation  program  for  the  City 
and  County  of  San  Francisco  and  a  system-wide  program  in  con ju net  ion 
with  the  suburban  purchasers. 

In  response  to  questions  by  the  Commission,  Mr.   Arthur  Jensen,  Deputy 
General  Manager,  Operations  and  Maintenance,  Water  Department,  said 
that  the  material  before  the  Commission  is  the  conservation  program 
for  the  City  and  County  of  San  Francisco.     In  some  cases  it 
formalizes  activities  which  have  been  ongoing  for  some  time. 

Commissioner  Sanger  requested  that  the  description  of  the  program 
recognize  the  fact  that  some  of  the  activities  have  been  ongoing.  He 
questioned  the  need  to  approve  a  system-wide  program, 

Mr,  Robert  Vasconcellos ,   Projects  Administrator,  Water  Department, 
replied  that  staff  is  requesting  approval  of  all  of  the  measures,  in 
principle,   for  the  system  as  a  whole  and  approval  of  a  detailed 
implementation  plan  for  San  Francisco,     The  program  will  be  forwarded 
to  the  State  in  compliance  with  the  requirements  of  AB  797. 
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Commissioner  Sanger  pointed  out  that  the  program  presented  is  only  a 
list  of  categories  for  which  measures  may  be  established.     He  asked 
that  the  program  and  resolution  be  rewritten. 

Commissioner  Lenvin  asked  whether  there  is  an  overall  conservation 
program  in  the  rate  agreement  with  the  suburban  customers. 

She  requested  that  the  resolution  state  that  the  Commission  is 
adopting  a  set  of  general  goals  in  cooperation  with  the  suburban 
customers  in  recognition  of  the  necessity  of  conservation. 

This  matter  was  continued  for  revision. 

******** 

Item  No.   10  —  Review  of  extended  hours  of  service  on  line  19-POLK 
from  the  U.S.  Postal  Facility  to  the  Triple  A  Shipyard. 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  stated 
that  the  extended  hours  of  service  which  are  currently  being  provided 
are  not  included  in  the  budget.     The  annual  cost  of  this  extension, 
$193,425,   is  being  absorbed.     Other  alternatives  are:     1)  elimination 
of  the  service;   2)  weekday  service  to  the  Navy  Yard  until  7:00  P.M. 
at  a  cost  of  $38,248;   or  3)   7  days  a  week  service  to  7:00  P.M.  for 
$86,331.     He  said  that  he  is  recommending  the  option  of  weekday 
service  to  7:00  P.M. 

Commissioner  Flynn  said  that  he  would  support  retention  of  the  7  day 
a  week  service  which  would  be  no  greater  subsidy  than  what  occurs  in 
other  areas  of  the  City. 

Commissioner  Lenvin  said  that  she  supported  weekday  service.  She 
asked  what  the  usage  is  on  the  weekend, 

Mr.   Paul  Toliver,   Acting  General  Manager,  Municipal  Railway,  replied 
that  weekend  passenger  loads  average  1.9  persons  per  trip. 

Commissioner  Sanger  asked  whether  there  are  other  lines  that  have  end 
segments  with  lower  counts  than  what  is  contained  in  the  material 
furnished  to  the  Commission.     Mr,   Lawrence  Florin,  Transit  Planner, 
replied  that  those  lines  are  not  the  lowest,   but  none  are  lower  than 
the  19-POLK. 

Mr.  Nothenberg  said  the  staff  has  been  asked  by  the  Board  of 
Supervisors  to  prepare  service  cuts  ranging  from  2-1/2%  to  5%  for 
submittal  by  September  1,  1985. 

Commissioner  Lenvin  moved  to  adopt  the  staff  recommendation  of  5  day 
a  week  service.     The  motion  died  for  lack  of  a  second. 

Mrs.  Willis,   representing  the  neighborhood,  spoke  in  favor  of 
retaining  the  service.     She  said  that  the  statistics  used  for 
comparison  were  for  longer  distances,   therefore,   the  ridership 
appears  higher. 

Commissioner  Flynn  continued  this  matter  to  July  23,  1985. 

Commissioner  Sanger  requested  a  comparison  of  patronage  with  the 
additional  lines  that  are  at  the  low  end  of  end-of -segment  patronage 
and,   if  possible,   convert  it  for  one  quarter  mile  segments.     Also  he 
said  he  wanted  to  know  the  number  of  passengers  on  a  daily  basis  that 
are  represented  by  the  various  proposals,   both  inside  and  outside  the 
gate . 

******** 
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Item  No,   17  —  Discussion  of  Water  Department  land  management  policy 
issues,   and  consideration  of  surplus  properties. 

Commissioner  Sanger  suggested  annual  adjustments  on  agricultural 
leases  in  accordance  with  the  consumer  price  index.     It  was  agreed  to 
add  an  escalation  clause  in  future  agricultural  leases. 

When  land  is  submitted  to  the  Commission  to  be  declared  surplus , 
Commissioner  Lenvin  requested  that  the  Commission  be  informed  as  to 
the  reason  the  property  was  originally  acquired  and  why  it  is  now 
considered  surplus, 

Ms.  Mathea  Falco,   Manager,   Bureau  of  Claims  and  Contracts,  Public 
Utilities  Commission,  stated  that  the  parcels  which  are  before  the 
Commission  today  were  acquired  as  part  of  the  Spring  Valley  holdings, 
many  of  which  had  no  direct  Water  Department  use . 

Commissioner  Sanger  said  that  his  philosophy  is  that  the  Commission 
should  dispose  of  property  if  we  have  no  use  for  it  and  if  disposal 
will  bring  a  higher  return  than  retention  on  a  long  term  rental  rate 
of  return  basis.     Regarding  the  properties  presented  as  surplus, 
Commissioner  Sanger  said  that  there  is  no  assurance  that  we  will 
obtain  bids  based  upon  their  residential  value  since  they  are  zoned 
for  agricultural  use.     He  pointed  out  that  no  evaluation  had  been 
made  to  determine  if  we  would  get  more  money  by  pursuing  the  rezoning 
ourselves.     He  added  that  there  should  be  independent  appraisals  for 
the  four  properties  which  we  bel ieve  have  high  values , 

Mr.  George  Krueger,   Utilities  General  Counsel,  said  that  he  would 
check,   but  he  believes  the  Commission  would  need  the  concurrence  of 
the  Real  Estate  Department  to  obtain  an  outside  appraisal. 

Commissioner  Lenvin  said  that  we  need  to  dedicate  some  resources  and 
City  Attorney  resources  to  make  sure  that  we  have  a  state  of  the  art 
lease  document . 

Commissioner  Sanger  requested  a  strategy  consideration  where  the 
price  of  the  property  is  affected  by  rezoning , 

Consideration  of  the  surplus  properties  was  cont inued  for  the 
requested  information. 

******** 

Commissioner  Sanger  was  excused  at  4:07  P.M. 
Report  of  the  General  Manager 
Municipal  Railway  Budget 

Mr ,  Nothenberg  reported  that  the  Board  of  Supervisors  wi 11  be 
considering  the  budget  this  week  under  instructions  from  its  Finance 
Committee  to  approve  only  six  months  of  spending.     The  Board  intends 
to  have  each  department  submit  a  series  of  permanent  service  cuts  by 
September  1,   1985  of  a  minimum  of  2-1/2%  going  up  to  5%  to  be 
instituted  by  January  1,   1986.     The  City  can  no  longer  continue  to 
subsidize  general  fund  departments  to  the  extent  it  has  in  the  past. 
Staff  is  preparing  these  for  submission  in  the  near  future.  Included 
in  this  year's  budget  is  the  anticipation  that  we  will  continue  to 
receive  all  of  the  revenue  sharing  and  operating  assistance  funds  we 
have  received  in  the  past,  totaling  $14.3  million.     There  is  no 
question  that  the  amount  will  be  reduced,   but  we  don't  know  by  how 
much.     The  City  is  also  faced  with  the  Gann  spending  limitation. 
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Assuming  that  these  negative  scenarios  materialize,   staff  will 
present  a  fare  adjustment  proposal  before  the  end  of  the  year.     If  we 
are  required  to  take  expenditure  cuts,  we  must  do  so  in  a  way  to 
bring  the  entire  level  of  expenditure  down.     We  will  not  cut  support 
functions  to  keep  service  running  at  a  level  which  cannot  be 
maintained  by  those  support  areas , 


Resolution  No.   85-0290  —  Awarding  Contract  No.  WD-1827R  to  the 
second  low  bidder,  Stacy  &  witbeck.  Inc.,  Nationwide  Construction 
Consultants,   Inc.   and  Frank  H.   Mock,  a  joint  venture. 

Mr.  Nothenberg  stated  that  this  is  a  "set  aside"  contract  where  the 
lowest  bidder  did  not  meet  the  "set  aside"  requirements.  Therefore, 
staff  has  recommended  award  to  the  lowest  qualified  bidder  meeting 
the  " set  aside"   requirements . 

Mr.  George  Krueger,  Utilities  General  Counsel,  stated  that  the 
protest  letter  submitted  on  behalf  of  W.  J.  Gaffney,   Inc.,  the  lowest 
bidder,   attacks  the  City's  entire  minority  contracting  process.  We 
reject  the  contentions  made  in  the  letter.     The  City  is  in  litigation 
concerning  its  policy . 

Mr.  Bill  Gaffney  said  that  his  company  bid  the  job  without  any 
minority  joint  venture  partnerships  because  he  employes  between  60 
and  70  percent  minorities.     He  said  that  he  wishes  to  be  considered 
for  the  job  because  he  does  have  an  affirmative  action  program. 

Commissioner  Lenvin  asked  if  under  the  ordinance  by  which  we  operate 
the  Commission  is  obligated  to  award  this  contract  to  Stacy  & 
Witbeck.     Mr.  Krueger  replied  that  the  Commission  is  obligated  not  to 
award  it  to  W.  J.  Gaffney,   Inc.   based  upon  the  determination  of  the 
contract  compliance  officer  that  Gaffney  is  not  a  qualified  minority 
contractor  or  reject  all  bids. 

Mr.  Gaffney  alleged  that  a  phony  joint  venture  was  formed  so  as  to 
comply  with  the  ordinance. 

On  motion  of  Commissioner  Barletta,   seconded  by  Commissioner  Lenvin, 
this  contract  was  awarded  to  Stacy  &  Witbeck,   Inc.,  Nationwide 
Construction  Consultants,   Inc.  and  Frank  H.   Mock,  a  joint  venture. 


******** 


******** 


THEREUPON  THE   MEETING  WAS  ADJOURNED: 


4 : 46  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 
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PUBLIC    UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF   SAN  FRANCISCO 


Resolution  No.    85-Q265-MR  7-9-85 

RESOLVED,       That  on  recominendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer        Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 

Eleanor  Byrne  aka  83T5350-1       2-7  3-19-84  A  $  12,000.00 

Eleanor  I.  Byrne  $50,000.00 


Salvatore  Campo  83B0760-4  3-2  11-  9-83)  A 

and  Und.  Amt.  ) 

Donna  Campo  aka  83B0760-2  3-2  11-  9-83)  A 

Donna  E.   Campo  Und.  Amt.  )  10,000.00 


Roselyn  M.  March  aka     80B5557-30  20-3  2-26-81  A  70,000,00 

Rosalyn  M.  March  $26,500-00 

(Less  Dept.  of  Social  Service  lien  for  $249.40) 

Judgment 

Elinore  Ricardo  83T5144-1       2-6  8-12-83  A  17,920.93 

$150,000.00 
(Settlement  includes  Costs  of  $420.93) 


$109,920.93 


Total  Settlements:  (5) 


Index     560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  July  9,  1985. 


L 


Roraaine  A.   Boldridqe,  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  FRANCISCO 


85-C266 

RESOLUTION  No.   


WHEREAS,  The  Municipal  Railway  Engineering  Division  has  prepared  the 
plans  and  specifications  for  the  installation,  testing  and  placing 
in  operation  of  new  bus  washers  at  the  Potrero  and  Kirkland 
Divisions  with  an  Alternate  "A"  to  include  the  same  at  the  Presidio 
Division ;  and 

WHEREAS,   Funds  are  available  for  this  work  in  Section  9  Block  Grant 
CA-90-X037-123150;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this  project 
to  be  categorically  exempt  from  the  California  Environmental  Quality 
Act  under  the  provisions  of  paragraphs  1-D  and  2-B;  now  therefore, 
be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  by  staff  and  hereby  authorizes  advertisement  for  bids 
for  Contract  MR-934,  Potrero,  Kirkland  and  Presidio  Divisions  -  New 
Bus  Washers. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Cortimission 

at  its  meeting  of  'JULY  9  19§5  ^ 


Secretary,  Public  Utilities  Commissii 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0267 

RESOLUTION  No  ^  


RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

HETCH  HETCHY  CONTRACT  NO.  704 
ADDITION  TO  MOCCASIN  AUTO  AND 
MACHINE  SHOPS 

and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22  (a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Qual  ity  Act  under  CI  ass  1  (e)  2  as  set  forth  in  the 
permanent  list  of  categorical  exemptions  adopted  by  the  City  Planning 
Commission  on  August  28,  1980  and  April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  •     'JULY         9 1985 


Secretary^  Public  i 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


85-C268 


RESOLVED,  That  thi  s  Commi  ssion  approves  the  speci  f icati ons  as 
prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as 
fol lows; 

HETCH  HETCHY  CONTRACT  NO.  746 

693  VERMONT  -  PAINT  BUILDING  EXTERIOR 

and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31 , 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  Kb)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
August  28.  1980  and  April  16,  1981. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '      'JULY  9  IQgS  ^_ 

Secretary^  Public  Utilities  CommissiJk 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85~C269 

RESOLUTION  No.  _  _ 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  CI  ass  1  (b )  project  under  the  State  Gui  del i nes  impl ementi  ng  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  call  as  follows: 

Water  Department  Contract  No.  1912,  8-Inch  Ductile  Iron  Main 
Installation  in  Burrows  Street  between  Hamilton  and  Bowdoin. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  'J^LY  9J985_ 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-^270 


WHEREAS.  Under  Water  Department  Contract  No.  1920.  construction  of 
four  earthen  lagoons  and  doing  related  work  at  the  Sunol  Filtration  Plant 
is  to  be  performed;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Class  1(b);  now,  therefore,  be  it 

RESOLVED,     That     this     Commission     approves     the  plans  and 

specifications    as    prepared    and    recommended    by    staff,  and  hereby 

authorizes  bid  call  for  Water  Department  Contract  No.  1920,  Sunol 
Filtration  Plant,  East  Sludge  Lagoons,  Alameda  County. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JULY 


if 


6 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCI»CO 


RESOLUTION  NO 


85-0271 


WHEREAS,  Under  Water  Department  Contract  No.  1930.  sil t,  sand, 
gravel  and  vegatation  are  to  be  removed  from  Crystal  Springs  Watershed 
Settling  Basins;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and 
speci  fi cations  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1930  -  Crystal  Springs  Watershed 
Settling  Basins  -  Remove  Silt;  and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31.22 
(a)  of  the  San  Francisco  Administrative  Code,  this  project  is  hereby 
determined  to  be  categorical ly  exempt  from  the  Cal i fornia  Envi ronmental 
Quality  Act  under  Class  Kb)  as  set  forth  in  the  list  of  categorical 
exemptions  adopted  by  the  City  Planning  Commission  on  August  28,  1980  and 
April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JULY 


9  1985 


Secretary^  Public  I 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  Of  SAN  FRANCISCO 


RESOLUTION  No. 


85-0272 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  739.  a  bedroom,  bath  and 
utility  room  are  to  be  added  to  the  existing  City  cottage;  and 

WHEREAS.  Bids  for  this  work  were  received  and  opened  publicly  on 
June  11.  1985;  now,  therefore,  be  it 

RESOLVED,  That  this  Cominission  hereby  awards  Hetch  Hetchy 
Contract  No,  739.  Rock  River  Cottage,  Bedroom  Addition  and 
Improvements,  in  the  amount  of  $63,900.00  to  Hani way  Co. ,  3621 
Hillcrest  Drive,  Belmont.  CA  94002  as  the  sole  regular  and  responsive 
bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  ^>v  thr  Public  UtiUtie^  Commission 
at  its  meeting  of  'JULY  9  1985  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0273 

RESOLUTION  No  


WHEREAS,  this  resolution  represents  a  change  to  the  MR  830  contract; 

and 

WHEREAS,  this  change  adds  engineering  services  and  design  assistance 
after  approval  of  the  shop  drawing's  12  Revisions  for  the  turnouts  at 
cross-     over  21  and  22  in  Block  18  and 

WHEREAS ,  this  change  furnishes  design  and  manufacturing  of  two 
turn-out  switch  mechanism  according  to  Drawing  Revision  113.1.6  adding  21 
drawings  and  sketches  and  requiring  approximately  5,700  lbs  of  machined 
still;  now  therefore  be  it 

RESOLVED,  that  this  Conmission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $30,708.00  for  the  additional  work  as  set 
forth    in   Contract   Modi fi cation    No.   70  to  Municipal 

Railway  Contract  MR  830,  Rehabilitation  of  Cable  Car  Trackway,  Powell 
Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a.U.meeUn,o1  'JULY  9,1985 

7 


Secretary,  Public  Utilities  Commissior^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTV  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


85-0274 


WHEREAS,  this  modification  represents  a  settlement  of  four  claims 
Nos.  5,6,7  and  8  as  filed  by  the  contractor.  Homer  J.  Olsen,  relating  to  sewer 
work  on  the  Powell  street  portion  of  the  Cable  Car  Project;  and 

WHEREAS,    agreement    was    reached    on    extra    cost    incurred    by  the 
contractor    in    negotiations    involving    the    City    Attorney's    Office.  UEB 
DPW-Sewers,  the  Construction  Manager  and  the  contractor;  and 

WHEREAS,  these  extra  costs  were  due,  in  general,  to  differing  site 
conditions  and  misleading  and  incorrect  sewer  drawings,  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $15,869.00  for  the  additional  work  as  set  forth 
mS  iTn^'^l'^l  Modification  No.   71  to  Municipal  Railway  Contract 

MR  830,  Rehabilitation  of  Cable  Car  Trackway,  Powell  street 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  'JULY  9  1985  , 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  M»  85-0275 


WHEREAS,  thi s  modification  represents  a  change  to  the  MR  830 
contract;  and 

WHEREAS,  this  change  addresses  the  modification  performed  at  the 
Powell  and  Market  Street  sheave  pit  as  requested  by  Muni,  and; 

WHEREAS,  this  change  also  addresses  the  Powell  and  Market  Street 
turntable,  where,  to  avoid  an  AWSS  line,  substantial  work  around  this 
obstruction  had  to  be  performed;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  approves  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $120,449.00  for  the  additional  work  as 
set  forth  in  Contract  Modification  No.    72  to  Municipal 

Railway  Contract  MR  830,  Rehabilitation  of  Cable  Car  Trackway.  Powell 
Street. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its-  meeting  of  JUL  Y  9  19E_^  

issio^ 


Secretary,  Public  Utilities  Commissio 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  BAN  FRANCISCO 


85-0276 

RESOLUTION  No  ' 


RESOLVED,  That  this  Cominission  accepts  the  work  performed  under 
Contract  No.  MR-912  Muni  Metro  System-Technical  Services 
Related  to  Railway  Signal  &  Systems  Engineering  as 
satisfactorily  completed;  approves  a  Debit  Modification  of  the 
Contract  in  the  amount  of  $5,609.57  to  be  funded  from  Fund 
Group  31-001,   Index  Code  3504^,  Account  No.   739400,  and 
approves  final  payment  in  the  amount  of  $7,942.77  in  favor  of 
the  Contractor,  Raymand  Kaiser  Engineers,  Inc. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '      'JULY  9  19f 


/  . 


Secretary,  Public  Utilities  Commissit^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0277 

RESOLUTION  No  .  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Contract  No.   MR-920-R  -  Woods  Division  -  Bus  Yard  Pavement 
Resurfacing  as  satisfactorily  completed;  approves  a  credit 
modification  in  the  amount  of  $3,917,70;  and  approves  final 
payment  in  the  amount  of  $45,142,95  in  favor  of  the  contractor. 
The  Lowrie  Paving  Company,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  ^ 

Secretary,  Public  Utilities  €<. 


PUBLIC  UTILITIES  COMMISSION 


OTY  AND  COUNrV  OF  SAW  FRANCISCO 

85-C278 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  699,  Resurface  Roads,  Jones  Point  to  Mather, 
Highway  120  to  Cherry,  and  Moccasin  Village,  as  satisfactorily  completed; 
approves  Credit  Contract  Modification  No.  2  in  the  amount  of  $47,021.22; 
author i zes  an  extension  of  time  for  unavoidabl e  delays  of  1 9  cal endar 
days;  and  authorizes  final  payment  in  the  amount  of  $39,580.45  to  the 
Contractor,  Gentz  Construction  Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  JULY       9 1985 

at  Us  meeting  of  ——  


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0279 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  719,  Moccasin  Low  Head  Power  Plant,  construction 
of  13.8KV  Pole  Line  and  Related  Work,  as  satisfactorily  completed;  approves 
Credit  Contract  Modification  No.   1  in  the  amount  of  $6,300.14;  and  authorizes 
final  payment  in  the  amount  of  $10,730.29  to  the  Contractor,  Tri-Technic,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  r.f  'JULY  9J985_ 


Secretary.  Puolib  Utiliiui,  i  ommissJon 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  85-0280 


RESOLVED,  That  this  Commission  accepts  the  work  peformed  under 
Hetch  Hetchy  Contract  No.  732,  Moccasin-Newark  Transmission  Line,  Paint 
Towers,  as  satisfactorily  completed  and  authorizes  final  payment  in  the 
amount  of  $4,115.00  to  the  Contractor,  Jeffco  Painting  &  Coating,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  9  1985  ^   ^ — 


Secrefar\_  Public  Utilities  Commissibn 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCHCO 


RESOLUTION  No 


85-0281 


RESOLVED,  That  thi s  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1380,  8-Inch  Ductile  Iron  Main  Installation 
in  Oak  Street  between  Shrader  and  Franklin  Streets  as  satisfactorily 
completed;  approves  credit  Contract  Modification  No.  1  in  the  amount  of 
$59,778.27;  authorizes  an  extension  of  time  for  unavoidable  delays  of  31 
working  days;  and  authorizes  final  payment  in  the  amount  of  $34,805.48  to 
the  Contractor,  Hood  Corporation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


lit  its  meeting  of 


JULY 


9  1985 


Secretary^  Public  Utilities  Commissio\ 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

85-C282 

RESOLUTION  Na 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No .  1 898 ,  Cal averas  Dam ,  Fi  1 1  19  1 /2-Foot 
Diameter  Tunnel,  as  satisfactorily  completed;  authorizes  an  extension  of 
time  for  unavoidable  delays  of  18  calendar  days;  approves  credit  Contract 
Modification  No.  1  in  the  amount  of  $7,659.00;  and  authorizes  final 
payment  in  the  amount  of  $45,192.00  to  the  Contractor,  Homer  J.  Olsen, 
Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary,  Public  Utitu  .on 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUKTY  OF  SAN  FRANCISCO 

85-0283 

RESOLUTION  Na  


RESOLVED.  That  this  Comm-ss1on  accepts  the  work  performed  under 
Water  Department  Contract  No.  1915.  Repair  Concrete  Roof  Beams. 
University  Hound  Reservoir.  South  Basin  as  satisfactorily  completed; 
approves  Debit  Contract  Modification  No.  1  in  the  amount  of  $2,695.75; 
and  authorizes  final  payment  in  the  amount  of  $14,408.30  to  the 
Contractor,  American  Grouting.  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY       9 1985 


at  its  meeting  of . 


Secretary.  Public  Utiltdcs  (  L>rnmis^on~ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-<t284 

RESOLUTION  No  


WHEREAS,  The  U.S.  Department  of  Transportation  under 
Section  8  of  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended,  makes  funds  available  for  urban  transportation 
planning ;  and 

WHEREAS,  Each  year  the  Urban  Mass  Transportation 
Administration  requires  transit  operators  to  prepare  a 
comprehensive  five-year  service,  organization  and  financial 
plan  in  order  to  be  eligible  for  federal  capital,  and  operating 
assistance ;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and  County 
of  San  Francisco  employs  extra  staff  and  incurs  extra  overhead 
and  printing  expenses  to  carry  out  these  planning  activities; 
now,  therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is 
authorized  to  apply  for,  accept,  and  expend  $64,000  from  the 
U.S.  Department  of  Transportation  under  Section  8  of  the  Urban 
Mass  Transportation  Act,  as  amended,  for  Municipal  Railway 
Five-Year  planning  activities  in  fiscal  year  1985-86;  and  be  it 
further 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is 
authorized  to  furnish  whatever  additional  information  is  re- 
quired by  the  funding  agencies  in  connection  with  this  request. 


(0963W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  JULY  Q  IQflfi  


Secretary^  Public  Utilities  Commissiou^ 


PUBLIC  UTILITIES  COMMISSION 

crrr  and  coumty  of  san  francisco 


RESOLUTION  No.      85  QZQtJ 


RESOLVED,  That  the  Public  Utilities  Commission  approves  the 
assignment  made  by  the  City  Attorney  of  George  E.  Krueger  as  Chief  Counsel 
to  the  Public  Utilties  Commission, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meetin,  '     'J^LY  9  1985 


Secretary,  Public  Utilities  Commi¥sion 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  85—0286 


WHEREAS ,  Warren  J.  DeMerrltt ,  a  dedicated  and  attentive 
employee  for  the  Municipal  Railway,  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  has  announced  his  retirement 
after  40  years  of  service;  and 

WHEREAS,  For  the  past  several  years  Mr,  DeMerrltt  has  been  a 
Transportation  Equipment  Shop  Supervisor  for  the  Muni  Metro  System 
providing  the  highest  standard  of  performance  In  supervising  the 
servicing  of  electric  vehicles;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  wishes  to 
express  its  gratitude  to  Warren  J,  DeMerrltt  for  his  years  of 
excellent  service  and  friendship;  and,  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  extends  Its 
best  wishes  to  Warren  J,  DeMerrltt  for  good  health  and  happiness  for 
many  years  to  come. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  'Ml  ^J?85_ 


Secretary.  Public  Utilities  (     ;  ^ 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUhTTY  OF  SAN  FTUNCrSCO 

RESOLUTION  Na  


WHEREAS,  The  San  Francisco  Municipal  Railway  (MUNI)  has  outlined  an 
implementation  plan  to  manage  the  Commission's  Cable  Car  Special  Parking 
Zones;  and 

WHEREAS,  This  Commission  and  its  General  Manager  have  been  authorized 
by  the  Board  of  Supervisors  of  the  City  and  County  of  San  Francisco  by 
Ordinances,  Number  194-85  and  Number  195-85,  to  designate  and  issue  permits 
for  Cable  Car  Special  Parking  Zones;  and 

WHEREAS,  This  Commission  has  designated  the  Cable  Car  Special  Parking 
Zones  and  requests  that  its  General  Manager  issue  permits  in  accord  with  a 
management  plan  outlined  by  the  Municipal  Railway;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  accepts  the  implementation  plan 
of  the  Municipal  Railway,  as  outlined,  so  that  the  Commission's  General 
Manager  can  issue  the  necessary  permits;  and,  be  it  further 

RESOLVED.  That  the  General  Manager  of  the  Municipal  Railway  is  hereby 
authorized  and  directed  to  execute  all  documents  appropriate  to  implement 
permit  parking  with  the  Cable  Car  Special  Parking  Zones,  pursuant  to  Part 
II,  Chapter  XI,  San  Francisco  Municipal  Code  (Traffic  Code),  Sections  32.1.9 
and  32.1.10. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    'JULY  0   

Elih  Utiliiii  s  (  u//irnisswn 


Secretary,  PuCTic  Utiltta  s  (  ommis. 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


OlANNE  FEINSTE1N,  Mavot 

RUDOLF  NOTHEN8EHG,  Geoeial  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


July  16,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  In  executive  session  for  the  purpose  of  discussing 
personnel  and  attorney-client  matters  on  Tuesday,  July  23,  1985,  at 
1:30  P.M.,  in  Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Section 
54956.9(a)  regarding  Betchart,  et  al.  v.  C.C.S.F.,  San  Mateo  Superior 
Court  No.  256-890. 


RAB:gj 


Members,  PUC 

R. 

Nothenberg 

D. 

Coffey 

G. 

Krueger 

J. 

Doherty 

M. 

Falco 

287  CITY  HALL  -  SAN  FRANCISCO,  CALIFORNIA  94102  ■  (415)  558-4986 


ROMAINE  A.  BOLDRIDGE 


Secretary 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCieCO 


85-0288 


RESOLUTION  No  


WHEREAS,   the  PUC  authorized  the  Deputy  General  Manager  of 
MUNI  Equipment  Maintenance  to  circulate  an  RFP  to  identify  one 
or  more  consulting  firms  to  assist  in  developing  articulated 
trolley  coach  specifications   (see  Resolution  85-0107);  and 

WHEREAS,   an  RFP  was  released  and  three  firms  submitted 
proposals ;  and 

WHEREAS,   Booz  Allen  &  Hamilton  was  selected  by  an  evalua- 
tion team  consisting  of  representatives  from  MUNI  Equipment 
and  Facilities  Maintenance  and  from  the  PUC  Contract  Compliance 
Office ;  and 

WHEREAS ,   funding  for  this  effort  is  available  from  the 
CIP  trolley  coach  purchase  plan,   funded  by  UMTA  Section  9, 
1983-84  grant   (CA-03-X037) ;  now,   therefore,  be  it 

RESOLVED,   that  the  Deputy  General  Manager  of  Equipment 
Maintenance  is  authorized  to  negotiate  and  enter  into  a 
contract  with  Booz  Allen  &  Hamilton  to  provide  consulting  ser- 
vices to  assist  in  developing  articulated  trolley  coach 
specifications  for  an  amount  not  to  exceed  $290,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JULY 


Secretary,  Public  Utilities  Commissit 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0289 

RESOLUTION  No  


WHEREAS,  The  Municipal  Railway  received  approximately  $60 
million  in  Federal  capital  and  operating  assistance  in  1984-85; 
and 

WHEREAS,  The  length  of  time  for  a  grant  to  be  processed 
through  the  Urban  Mass  Transportation  (UMTA)  is  nine  to  fifteen 
months ;  and 

WHEREAS ,  There  is  considerable  competition  for  Federal 
transit  funds  among  transit  properties,  and  San  Francisco  must 
continue  to  escalate  its  efforts  in  order  to  assure  appropriate 
funding  for  the  Municipal  Railway;  and 

WHEREAS,  A  continued  presence  in  Washington,  D.C.   is  re- 
quired to  actively  promote  the  PUC ' s  interests  within  federal 
agencies  and  government  bodies,  and  to  facilitate  the  pro- 
cessing of  Muni  grant  appl i cat  ions  in  the  UMTA;  and 

WHEREAS,  The  services  of  Smith  Dawson  Associates,   Inc. , 
(hereinafter  referred  to  as  Consultant),  were  engaged  by  the 
City  and  County  of  San  Francisco,   through  its  Public  Utilities 
Commission,  on  January  27,  1983,  to  serve  as  the  PUC's  federal 
agency  1 iaison ,  advocate ,  and  advisor ;  and 

WHEREAS,  The  Consultant  has  been  effective  in  the  perfor- 
mance of  its  services ;  and 

WHEREAS,  The  Consultant's  contract  expires  June  30,  1985; 

and 

WHEREAS ,   It  has  been  determined  that  the  PUC  requires  the 
Consultant's  services  through  June  30,  1986;  now,  therefore  be 
it 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is 
author i zed  to  execute  the  Professional  Services  Contract 
between  the  City  and  County  of  San  Francisco,  through  its 
Public  Utilities  Commission,  and  Smith  Dawson  Associates,  Inc. 
The  contract's  duration  is  365  calendar  days  and  expires  on 
June  30,   1986,     This  will  be  payable  monthly  at  a  rate  of 
$3,450  per  month  with  a  total  contract  cost  of  $41,400, 

(0929W) 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  9.-^985 


Secretary,  Public  Utilities  Commissi* 


PUBLIC  UTILITIES  COMMISSION 


OTY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0230 

RESOLUTION  No.  ^  ^  


WHEREAS,  on  May  28,  1985,  bids  were  received  and  opened  publicly  for 
San  Francisco  Water  Department  Contract  No.  1827R,  16-Inch  Ductile  Iron  Main 
Installation  in  Eighth  Avenue  and  Martin  Luther  King  Jr.  Drive;  and 

WHEREAS,  The  Invitation  for  Proposals  for  the  subject  contract  noted 
that  pursuant  to  Administrative  Code  Section  12D8(B)2  and  Section  IIIBl(e)  of 
the  Human  Ri  ghts  Commi  ssi  on ' s  Regul ations  that  bidding  was  1 imi  ted  to 
certified  MBE  or  WBE  enterprises  or  Joint  Ventures  composed  of  a  certain 
percentage  of  MBE/WBEs;  and 

WHEREAS,  This  Commission's  Utilities  General  Counsel  determined  that 
the  low  bidder,  W.  J.  Gaffney.  Inc.,  did  not  meet  the  MBE/WBE  "set-aside" 
requirements  of  Administrative  Code  Section  12D8(B)2  and  Section  IIIBl(e)  of 
the  Human  Rights  Commission's  Regulations  approved  by  the  Director  of  the 
Human  Rights  Commission  for  this  contract  and  further  determined  that  W.  J. 
Gaffney,  Inc.  is  an  ineligible  bidder  and  may  not  be  awarded  the  subject 
contract;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  No.  WD-1827R,  16-Inch  Ductile  Iron  Main  Installation  in  Eighth 
Avenue  and  Martin  Luther  King  Jr.  Drive,  to  the  second  low  bidder,  Stacy  & 
Witbeck,  Inc.,  Nationwide  Construction  Consultants,  Inc.  and  Frank  H.  Mock,  A 
Joi  nt  Venture ,  San  Franci  sco ,  Cal i  f orni  a  941 01 ,  in  the  net  amount  of 
$490,430.00,  as  the  lowest  responsive  bidder  and  rejects  an  other  bids  for  the 
above-described  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  Q  ffi-^  —  ■.  


PUBLIC  UTILITIES  COMMISSION 

CITY  AHD  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO  . 


85~C231 


RESOLVED,  That  the  Public  Utilities  ComTnission  does  hereby 
accept  the  work  performed  by  the  Department  of  the  Interior  under  the 
agreement  for  professional  services  for  recordation  of  the  old  Cable 
Car  Bam  and  trackway  system  and  does  hereby  also  approve  Credit  Contract 
Modification  No.   1  in  the  amount  of  $7,364.85. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JULY  .91985 


Secretary,  Public  Utilities  Commissicm 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0292 

RESOLUTION  No  


WHEREAS,  the  Commission's  Bureau  of  Management 
Information  Systems  needs  to  maintain  computer  operating 
telecommunications  software  in  efficient  working  condition;  and 

WHEREAS,  the  Commission's  Bureau  of  Management 
Inf ormat ion  requ ir es  expert  technical  consulting  services  to 
maintain  said  computer  software;  and 

WHEREAS,  Dynasty  Systems  has  proven  ability  and 
technical  expertise  in  large  scale  IBM  operating  systems  and 
telecommunications  processing;  now,   therefore  be  it 

RESOLVED,   that  the  commission  authorizes  the  PUC 
General  Manager  to  enter  into  a  contract  for  technical 
consulting  for  a  period  not  to  exceed  12  months;  and  be  it 
further 

RESOLVED,   that  this  commission  approves  a  contract 
not  to  exceed  $80,000.     Funding  to  be  provided  from  the  FY 
85/86  Operating  Budget  in  Professional  Services. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

'JULY       Q 1985 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0293 

RESOLUTION  Na  .  


WHEREAS,  Bids  for  Hetch  Hetchy  Contract  No.  721,  Moccasin  Low 
Head  Power  Plant,  Construct  Powerhouse,  were  received  and  opened  publicly 
on  June  25,  1985;  and 

WHEREAS,  The  low  bid  in  the  amount  of  $1,879,610  was  submitted  by 
F&H  Construction;  and 

WHEREAS ,  Impl ementati  on  of  bid  preferences  provi  ded  for  i  n 
Ordinance  No.  139-84  (San  Francisco  Administrative  Code  Chapter  12D)  for 
Local  Business  and  for  Minority  or  Women  Bidders  result  in  the 
determination  that  the  contract  be  awarded  to  the  second  low  bidder, 
Stacy  and  Witbeck  Inc.,  Nationwide  Construction  Consultants,  Inc.,  and 
Frank  H.  Mock  -  A  Joint  Venture,  who  submitted  a  bid  of  $1,948,889.00;  and 

WHEREAS,  The  second  low  bid  amount  of  $1,948,889.00  exceeded  the 
project  budget;  and 

WHEREAS.  The  General  Manager  of  Hetch  Hetchy  Water  and  Power 
recommends  the  transfer  of  $575,000.00  from  Hetch  Hetchy  Capital  Project 
Fund  33-001  -336248-638-01  to  Hetch  Hetchy  Capi  tal  Project  Fund 
33-001-336248-624-01;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to 
transfer  $575,000.00  from  Fund  33-001-336248-638-01  to  Fund 
33-001-336248-624-01;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No.  721.  Moccasin  Low  Head  Power  Plant,  Construct  Powerhouse  in 
the  amount  of  $1,948,889.00  to  the  second  low  bidder,  Stacy  and  Witbeck. 
Inc.,  Nationwide  Construction  Consultants.  Inc.,  and  Frank  H.  Mock  -  A 
Joint  Venture,  Post  Office  Box  11642,  San  Francisco,  California  94101, 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  a^^ted  by  the  Public  Utilities  Commission 


JULY       9 1 

at  its  meeting  of 


LA 


Secretary.  Public  Utilities  Commission 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY   AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,  City  Hall 
2:00  P.M. 
July  23,  1985 

COMMISSIONERS 
Louis  J.  Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M,  Sanger 
Nancy  C,  Lenvin 
Joseph  F.  Barletta 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Rai Iway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


85-117 


Call  to  Order:     2:25  P.M. 


Present :       President  Louis  Giraudo,  Vice  President  H .  Wei ton  Flynn, 
Coinmissioner  John  Sanger ,  Commissioner  Nancy  Lenvin , 
Commissioner  Joseph  Barletta 


The  Minutes  of  the  regular  meeting  of  July  9,  1985  were  approved . 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission, 


RESOLUTION 
NO. 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0295        GM      Rescheduling  the  regular  meeting  of  August  13,  1985 
to  Tuesday,  August  6,   1985,  at  2:00  P.M.,   in  Room 
282,  City  Hall,  San  Francisco,  California, 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0294        MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$55,779.71, 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0  296        MR      Approving  compromise  settlements  in  the  amount  of 

$1,248.33  and  collections  in  the  amount  of  $9,908.78 
for  payment  of  damage  claims  which  the  Municipal 
Rai Iway  has  against  miscellaneous  debtors ,   for  the 
month  of  June  198  5 , 

VOTE :     Ayes  -  Giraudo,  Flynn ,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0297        MR      Approving  Revolving  Fund  payments  made  by  the 

Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$109,050.36,  for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  June  1985, 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


85-118 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0298        WD      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD -1936,  San  Francisco  Water  Department , 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0299        HH      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.  HH-718 ,  Eleanor  Dam,  Repai r  and  Seal 
Face . 

VOTE:     Ayes  -  Giraudo,  Flynn,   Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0300        WD      Accepting  work  performed  under  Water  Department 

Contract  No .  WD-1 890 ,  Repaving  of  St reet  and  Sidewalk 
Openings  for  the  San  Francisco  Water  Department  for 
the  Fiscal  Year  Ending  June  30,   1985,  as 
satisfactorily  completed ;  approving  Debit  Contract 
Modification  No.   7  in  the  amount  of  $101,275.00;  and 
authorizing  final  payment  in  the  amount  of  $88,595,32 
to  Stacy  and  Witbeck,   Inc.,  and  West  Bay 
Contractors-Engineers ,  Inc . ,  a  Joint  Venture , 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0301        HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-716 ,  Replace  Floor  Cover ings ,  Moccasin 
Administration  Building  and  Intake  Dormitory,  as 
satisfactorily  completed;  and  authorizing  final 
payment  in  the  amount  of  $4,091.70  to  Diede 
Construction,  Contractor . 

VOTE :     Ayes  -  Giraudo,  Flynn,  Sanger ,  Lenvin ,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0302        HH      Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  HH-726,  Oakdale  Portal,  Lower  Drainage  Channel, 
as  satisfactorily  completed;  approving  Debit  Contract 
Modification  No.   1  in  the  amount  of  $1,362,16;  and 
author i zing  final  payment  in  the  amount  of  $1,771,80 
to  John  Masson,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


85-119 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  circulate  to  private  firms  a  Request  for 
Qualifications  to  bid  on  a  contract  to  design, 
install,  and  maintain  a  maximum  of  1000  commercial 
and  non-commercial  transit  shelters  along  Municipal 
Railway  routes, 

VOTE:     Ayes  -  Giraudo,   Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  the  Municipal  Railway  to  provide  service 
on  line  19 -POLK  outbound  along  the  exist ing  routes 
terminating  at  the  Cafeteria  Terminal  opposite 
Building  214  in  the  Triple  A  Shipyard  seven  days  a 
week  from  the  first  run  to  approximately  7:00  P.M. 

VOTE:     Ayes  -  Giraudo,  Flynn,   Lenvin,  Barletta 
Noes  -  Sanger 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Commending  Arthur  J.  Franke  for  his  38  years  of 
service  to  the  City  and  County  of  San  Francisco. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Authorizing  the  Municipal  Railway,  acting  through  the 
Director  of  Purchasing  and  Services,   to  execute  a 
Personal  Services  Agreement  with  Jeri  L.  Mersky  for 
the  provision  of  staffing  services  for  the  Joint 
Labor  Management  Board,   for  the  period  ending  June 
30,   1986,  for  an  amount  not  to  exceed  $40,668.00. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Declaring  that  certain  .26  acre  of  City-owned  land 
being  a  portion  of  Parcel  1254(1)   of  the  Bay  Division 
Pipeline  Nos,   1  and  2  right  of  way  and  a  portion  of 
the  adjacent  vacated  Madrone  Street  containing  ,19 
acre  surplus  to  the  needs  of  the  Water  Department  and 
authorizing  the  Director  of  Property  to  prepare  the 
necessary  legislation  for  their  sale,   in  the  amount 
of  $29,300,00,  to  the  City  of  Newark. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


85-120 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0308        WD      Authorizing  the  Water  Department  to  enter  into  a 
lease  agreement  with  the  Port  Commission  for  the 
lease  of  space  at  Pier  33  to  house  Water  Department 
staff  assigned  to  the  Waterfront. 

VOTE :     Ayes  -  Giraudo,  F lynn ,  Sanger ,  Lenvin ,  Bar  let t a 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

85-0309        HH      Authorizing  the  General  Manager  of  Public  Utilities 

to  execute  an  Agreement  consenting  to  General  Motors ' 
assignment  of  its  rights  and  obligations  under  the 
September  10,   1974  Agreement  to  New  United  Motor 
Manufacturing ,  Inc . 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0310        CC      Declaring  seven  parcels  located  in  Alameda  county, 
approximately  49  acres,  surplus  to  the  needs  of  the 
Water  Department ,  and  author izing  the  Director  of 
Property  to  prepare  the  necessary  legislation  for 
their  sale. 

VOTE:     Ayes  -  Giraudo,  Sanger,  Lenvin,  Barletta 
Noes  -  Flynn 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0311        CC      Declaring  two  parcels  located  in  Santa  Clara  county, 
approximately  104  acres ,  surplus  to  the  needs  of  the 
Water  Department,  and  authorizing  the  Director  of 
Property  to  prepare  the  necessary  legislation  for 
their  sale. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Barletta 
Noes  -  Sanger,  Lenvin 


On  motion  of  Flynn,  seconded  by  Sanger,   the  following 
resolution  was  adopted: 

85-0312        E        Approving  Debit  Modifications  Nos.   152,   153  and  154 
to  Municipal  Railway  Contract  No.  MR-684, 
Rehabilitation  of  Cable  Car  Barn  and  Associated 
Trackway,   for  additional  work  at  a  cost  of 
$42,908.00,  Tutor-Sal iba.  Contractor. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


85-121 


On  motion  of  Flynn,   seconded  by  Sanger,   the  following 
resolution  was  adopted: 

Approving  Debit  Modification  No,   155  to  Municipal 
Railway  Contract  No.  MR-684,  Rehabilitation  of  Cable 
Car  Barn  and  Associated  Trackway,   for  additional  work 
at  a  cost  of  $105,858.00,  Tutor-Saliba,  Contractor, 

VOTE ;     Ayes  -  Giraudo,  Flynn ,  Sanger ,   Lenvin ,  Bar let t a 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

Approving  Debit  Modifications  Nos.   156  and  157  to 
Municipal  Railway  Contract  No.   MR-684,  Rehabilitation 
of  Cable  Car  Barn  and  Associated  Trackway ,  for 
additional  work  at  a  cost  of  $58,438.66, 
Tutor-Saliba ,  Contractor . 

VOTE ;     Ayes  -  Gi raudo,  Flynn,  Sanger ,   Lenvin ,  Bar let ta 


On  motion  of  Flynn,  seconded  by  Sanger,  the  following 
resolution  was  adopted: 

Approving  Debit  Modification  No.   158  to  Municipal 
Railway  Contract  No.  MR-684,  Rehabilitation  of  Cable 
Car  Barn  and  Associated  Trackway,   for  additional  work 
at  a  cost  of  $45,000.00,  Tutor-Saliba,  Contractor. 

VOTE :     Ayes  -  Gi  raudo,  Flynn ,  Sanger ,  Lenvin ,  Bar letta 


On  motion  of  Flynn,   seconded  by  Sanger,   the  following 
resolution  was  adopted: 

Authorizing  the  Bureau  of  Energy  Conservat ion  to 
apply  for,  accept,  and  expend  $85,000.00  of 
Department  of  Energy  and  Urban  Consort ium  funds  for 
energy  management  activities. 

VOTE :     Ayes  -  Giraudo,  Flynn,  Sanger ,  Lenvin,  Bar letta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 


85-122 


Report  of  the  General  Manager 


Municipal  Railway  Fares 

Mr .  Rudolf  Nothenberg ,  General  Manager  of  Public  Utilities,  stated 
that  a  committee  of  the  Bay  Area  Rapid  Transit  District  proposed  a 
significant  fare  increase  which  is  scheduled  to  go  into  effect  in 
September ,   198  5 .     Also,  depending  upon  the  outcome  of  federal  action 
regarding  Section  9  and  revenue  sharing  funds,  AC  Transit  is  likely 
to  do  the  same.     He  said  that  it  is  his  recommendation  that  the 
Commission  not  consider  cash  fare  increases  until  Congressional 
action  has  been  f inali zed  which  he  expected  would  be  in  late 
September.     He  announced  that  on  September  1,   1985  the  one  year 
reduction  of  the  Fast  Pass  price  will  end  and  the  price  will  return 
to  $24.00. 

Transit  Impact  Development  Fee 

Mr .  Nothenberg  reported  that  staff  has  been  meeting  with  the  Bureau 
of  Building  Inspection  and  the  Department  of  City  Planning  to 
determine  the  situation  with  regard  to  the  allegation  that  properties 
eligible  to  be  billed  the  Transit  Impact  Development  fee  have  not 
been  billed.     He  said  that  that  is  not  the  case.     There  is  one 
building  at  1170  Market  Street  which  was  not  reported  to  our  staff  by 
the  Bureau  of  Building  Inspection.     For  that  building  we  will  start 
the  process.     There  are  three  buildings  which  we  have  in  our  files 
for  which  we  have  not  received  a  notice  of  temporary  permit  of 
occupancy.     We  have  determined  that  a  temporary  permit  has  been 
issued,   so  we  billed  them  for  a  total  of  $1.2  million.  One 
additional  building  remains  in  our  files,   for  which  we  need  to  make  a 
determination . 

Overall,  we  have  billed  $18.3  million.     Fifteen  buildings  are  paying 
on  an  installment  basis.     There  are  a  number  of  projects  which  will 
require  legal  interpretation  to  determine  if  they  are  within  the 
district,   for  example,  buildings  on  the  west  side  of  Van  Ness  Avenue 
which  have  an  address  on  a  side  street.     There  does  not  appear  to  be 
an  escapement  of  the  fee.     We  will  continue  to  work  with  the  other 
two  departments  to  assure  that  all  fees  that  should  be  billed  are  in 
fact  billed. 

Commissioner  Sanger  pointed  out  that  we  are  not  requi red  to  issue  a 
bill  or  invoice.     According  to  the  ordinance  the  fee  becomes  due.  We 
use  the  billing  mechanism  as  a  reminder.     Commissioner  Sanger  asked 
staff  to  report  on  whether  the  ordinance  provides  for  interest.  If 
so,   interest  would  accrue  even  if  we  had  not  rendered  a  bill . 

******** 

Resolution  No.   85-0304  —  Revising  service  on  line  19-POLK,  providing 
continuation  of  service  into  the  Triple  A  Shipyard  7  days  per  week 
until  7:00  P.M.     (Continued  from  July  9,  1985.) 

Mr.  Paul  Toliver,  Acting  General  Manager,  Municipal  Railway, 
described  the  current  service  and  presented  ridership  data  on  the 
proposed  alternatives  and  on  comparable  end  of  line  segments . 

Commissioner  Sanger  said  that  based  upon  the  data  presented,  he  was 
prepared  to  support  the  7:00  P.M.  weekday  proposal. 


85-123 


Commissioner  Flynn  moved  approval  of  cont inuing  to  operate  the 
19-POLK  7  days  per  week,   until  7:00  P.M.,   into  the  Triple  A 
Shipyard .     Commissioner  Bar  let ta  seconded .     On  the  question , 
Commissioners  Giraudo,  Flynn,   Lenvin  and  Barletta  voted  "aye". 
Commissioner  Sanger  voted  "no" . 

******** 

Resolution  No.   85-0303  --  Authorized  the  General  Manager  of  Public 
Utilities  to  circulate  a  Request  for  Qualifications  to  bid  on  the 
Advertising  Transit  Shelter  contract . 

Mr .  Nothenberg  reported  that  staff  reviewed  comments  from  prospective 
bidders  regarding  the  draft  request  for  proposals  (RFP) .  He 
recommended  amendment  of  the  RFP  in  accordance  with  the  staff 
response  to  bidders'  comments, 

Mr .  Nothenberg  raised  the  issue  of  submitting  the  revised  RFP  to  the 
Board  of  Supervisors  for  approval .     Commissioner  Sanger  expressed  the 
opinion  that  this  Commission' s  obligation  has  been  met  by  submission 
of  the  original  draft  to  the  Board  of  Supervisors.     He  said  that  it 
will  be  up  to  the  industry  to  demonstrate  through  the  proposal 
process  whether  transit  advertising  shelters  will  be  acceptable  in 
San  Francisco,     Ultimately,   it  will  be  up  to  the  Board  of  Supervisors 
to  approve  any  program, 

Mr,  Mark  Weisman,  Transit  Planner,   Planning  and  Development,  answered 
questions  from  the  Commission  regarding  the  bidders'   comments  and  the 
staff  response  to  those  comments.     After  discussion  of  the  RFP, 
consideration  was  continued  until  August  27,   1985  to  allow  time  for 
further  comments  by  prospective  bidders  and  to  allow  staff  time  to 
revise  the  RFP, 

Commissioner  Sanger  said  that  he  did  not  believe  the  letter  of  credit 
amount  should  be  reduced  or  paid  in  installments ,     He  added  that  he 
would  like  to  see  points  given  for  design  of  a  shelter  which  includes 
litter  receptacles,   newspaper  racks  and  other  amenities  which  would 
incorporate  street  furniture  into  the  shelter , 

Mr.  Nothenberg  pointed  out  that  including  newspaper  racks  would  cause 
problems,   such  as,  how  many  racks  and  who  gets  in.     It  would  not 
reduce  newsracks  on  the  street. 

Commissioner  Lenvin  asked  if  points  are  given  for  experience  in  the 
shelter  business,     Mr .  Weisman  replied  that  a  committee  will  screen 
bidders  regarding  their  financial,  management,  advertising,  marketing 
and  sales  capability  to  put  up  a  1000  shelter  program. 

Mr .  Nothenberg  recommended  using  the  request  for  qualifications 
process  to  prescreen  bidders. 

On  motion  of  Commissioner  Lenvin,   seconded  by  Commissioner  Sanger, 
the  General  Manager  was  authorized  to  circulate  a  request  for 
qualifications  to  undertake  a  transit  shelter  program.  Resolution 
No.   85-0303  was  unanimously  adopted, 

******** 

Resolutions  Nos.   85-0310  and  85-0311  —  Declaring  surplus  seven 
parcels  of  land  in  Alameda  county  and  two  parcels  in  Santa  Clara 
county. 


85-124 


Mr.  Wallace  Wortman,  Director  of  Property,  described  the  parcels  and 
the  factors  used  in  determining  appraised  value.     He  said  that  the 
properties  would  be  sold  at  public  auction.     Although  the  Charter 
allows  for  sale  at  90%  of  the  appraised  value,  he  said  that  he 
expects  the  sale  price  to  be  at  or  above  the  appraised  value. 

Commissioner  Sanger  said  that  he  was  comfortable  getting  rid  of 
remnant  parcels,  but  he  did  not  see  any  urgency  to  sell  portions 
adjacent  to  watershed  lands  simply  because  they  are  a  little  outside 
the  drainage  basin,   unless  the  return  is  very  high.     He  moved  to 
declare  surplus  parcels  A-G  in  Alameda  county.     Commissioner  Lenvin 
seconded.     On  the  question.  Commissioners  Giraudo,  Sanger,  Lenvin  and 
Barletta  voted  "aye".     Commissioner  Flynn  voted  "no". 

Commissioner  Flynn  moved  to  declare  surplus  two  parcels  in  Santa 
Clara  county.     Commissioner  Barletta  seconded.     On  the  question. 
Commissioners  Giraudo,  Flynn  and  Barletta  voted  "aye",  Commissioners 
Sanger  and  Lenvin  voted  "no" . 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


4  :  35  P,M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 
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PUBLIC    UTILITIES  COMMISSION 
CITY  AND   COUNTY  OF   SAN  FRANCISCO 


Resolution  No.    85-0294MR   7-23-85 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Publ ic  Utilities,    the  Manager ,   Bureau  of  Claims  and  Contracts ;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer        Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 

Sophie  Blue  78B2088-1         4-7+         5-29-79         A  $  8,750.00 

$30,000,00 

Jeanette  L.   Jackson         81S0166-1       19-3         12-12-81         A ( $11 , 8 00 . 00) 

$100,000.00  B($  200.00) 

12,000,00 

Zephyr  Sarouhan  80S6179-2         2-7+       10-21-80         A  27,500. 00 

$1,000,000,00 

Judgments 


Claudette  Smith-Watson  82B0409-1       14-3  9-  7-82  A($6,029.71) 

$150,000,00  B($l,500,00) 


(Settlement  includes  Costs  +  Interest  from 
3/25/85  to  date  of  payment,) 


7,529.71 


$55,779.71 


Total  Settlements:  (4) 


Index  560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  July  23,  1985, 


Romaine  A.   Boldridge,  Secretary 

7-23-85 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  85-0295 


RESOLVED,  That  this  Commission  hereby  reschedules  its  regular 
meeting  of  August  13,  1985  to  Tuesday,  August  6,  1985  at  2:00  p.m.,  in 
Room  282,  City  Hall,  San  Francisco,  California. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  .llil  Y  9.?,   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO 


85--C1296 


RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements.  Month  of  June,  1985,  total  amount  billed: 
$1,931.79,  total  compromise  settlements:  $1,248.33  and 
approves  collections  Month  of  June,  1985,  amount  of 
$9,908.78,  for  payment  of  miscellaneous  debtors,  per 
lists  dated  July  3,  1985. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY        2  ^-HQBB  .   -A         -i    ^  ^  ^ 


Secretary,  Public  Utilttu^ 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


HESOLUrrON  No.  85'*^297 


RESOLVED,     That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No,   77-0184,  adopted 
April  12,   1977,  payment  of  claims  in  the  amount  of 
$109,-050.36,  made  by  the  Municipal  Railway,  month  of 
June,   1985,  per  Revolving  Fund  Direct  Payment 
Nos.:     CL0171,  CL0178,   CL0181,   CL0183,   CL0186  and 
Direct  Payment  Nos.:     CL0170,  CL0173, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY       2  3  1985  


Secretary,  Public  Utilities  CommisSion 


I 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  85'-0238 


WHEREAS.  Under  Water  Department  Contract  No.  WD-1936.  the  furnishing 
and  installing  of  a  new  automatic  passenger  elevator,  integration  of  new 
controls  with  the  existing  automatic  control  systems  and  doing  related  work  is 
to  be  performed;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this  project 
to  be  categorically  exempt  from  the  California  Environmental  Quality  Act  and 
State  Guidelines  under  Class  2;  now,  therefore,  be  it 

Resolved,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call  for  water 
Department  Contract  No.  WD-1936,  San  Francisco  Water  Department  -  425  Mason 
Street,  Modernization  of  Elevator. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  2  3  1985  


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


■.^,„....„  85-C239 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  HH-718,  the  repair  and 
sealing  of  the  face  of  Eleanor  Dam  and  related  work  is  to  be  performed; 
and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorical ly  exempt  from  the  Cal i fornia  Envi ronmental 
Quality  Act  and  State  Guidelines  under  l(m);  now,  therefore,  be  it 

RESOLVED,  That  thi  s  Commi  ssion  approves  the  pi  an  and 
speci  fi cations  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  HH-718,  Eleanor  Dam, 
Repair  and  Seal  Face. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
'  it<  m if o finer  nf  ■JULY  2. '5 1985  _   


PUBLIC  UTILITIES  COMIVllSSiaN 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


85-C3C0 

RESOLUTION  No.   vw\>  v 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1090,  Repavi ng  of  Street  and  Si dewal k 
Openings  for  the  San  Franc i sco  Water  Department  for  the  Fi seal  Year 
Ending  June  30,  1985,  as  satisfactorily  completed;  approves  Debit 
Contract  Modification  No.  7  in  the  amount  of  $101,275.00;  and  authorizes 
final  payment  i n  the  amount  of  $88,595. 32  to  the  Contractor,  Stacy  and 
Witbeck,  Inc.,  and  West  Bay  Contractors-Engineers,  Inc.,  a  Joint  Venture. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  2  3  1985 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0301 

RESOLUTION  No.  ^ZSZ  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  716,  Replace  Floor  Coverings,  Moccasin 
Administration  Building  and  Intake  Dormitory,  as  satisfactorily  completed 
and  authorizes  final  payment  in  the  amount  of  $4,091.70  to  the 
Contractor,  Diede  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     2  3  1985  


at  its  meeting  of  —  ^-fi 


y 

Secretary,  Public  Utilities  Commis 


4^ 

son 


PUBLIC  UTILITIES  COMMISSION 

CTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,  Work  under  Hetch  Hetchy  Contract  No.  HH-726.  the  drainage 
channel  at  Oakdale  Portal  is  to  be  lowered;  and 

WHEREAS,  A  cl aim  for  extra  compensation  for  addi tional  work  has 
been  filed  with  the  City  and  County  of  San  Francisco  under  subject 
contract;  and 

WHEREAS,  The  City  Attorney's  office  has  recommended  payment  of  all 
sums  admitted  by  City  to  be  due  and  not  in  dispute  on  the  said  contract; 
and 

WHEREAS,  It  is  the  desire  of  the  Contractor  and  the  City  that 
final  payment  be  made  without  prejudice  to  the  rights  of  either  party  in 
connection  with  the  above  mentioned  dispute;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  all  of  the  terms 
and  conditions  of  an  Agreement  of  Non-Prejudice  relating  to  said  dispute 
between  the  City  and  County  of  San  Francisco,  Public  Utilities 
Commission,  and  John  Masson,  and  authorizes  the  Deputy  General  Manager 
and  Chief  Engineer  of  the  Utilities  Engineering  Bureau  to  execute  said 
agreement  on  behalf  of  this  Commission  and  the  City  and  County  of  San 
Francisco;  and  be  it  further 

RESOLVED,  That  this  Commi ssion  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  726,  Oakdale  Portal,  Lower  Drainage  Channel,  as 
sati sfactorily  compl eted;  approves  Debi t  Contract  Modi fi cation  No.  1  in 
the  amount  of  $1,362.16;  and  authorizes  final  payment  in  the  amount  of 
$1,771.80  to  the  Contractor,  John  Masson, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     2  3  1985 


at  its  meeting  of 

k  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0303 

RESOLUTION  No.    


WHEREAS,  The  Public  Utilities  Commission  Intends  to 
undertake  an  Advertising  Transit  Shelter  Program  to  provide  shelters 
at  principal  Municipal  Railway  boarding  points  and  transfer  locations 
throughout  the  City;  now,  therefore,  be  It 

RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  of  Public  Utilities  to  circulate  to  private  firms  a  Request 
for  Qualifications  to  bid  on  a  contract  to  design,  install,  and 
maintain  a  maximum  of  1000  commercial  and  non-commercial  transit 
shelters  along  Municipal  Railway  routes* 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

3J985  


at  its  meeting  of  

/ 1 


Secretary,  Public  Utilities  Commismon 


PUBLIC  UTILITIES  COMMISblUN 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  85"03Q4 


WHEREAS,  The  19-POLK  has  operated  since  August  1984  at  all  times  of 
regular  operation  to  the  Cafeteria  Terminal  within  the  Triple  A  Shipyard;  and 

WHEREAS,  Prior  to  August  1984  the  19-POLK  operated  outbound  during  weekday 
periods  to  the  Triple  A  Shipyard,  and  at  other  times,  operated  outbound  to  a 
terminal  at  Evans  and  Mendell  adjacent  to  the  U.S.  Postal  Facility;  and 

WHEREAS,  Residents  in  the  general  vicinity  and  workers  and  business  people 
in  the  Triple  A  Shipyard  had  requested  a  restoration  of  full  time  MUNI  service 
along  the  route  of  the  19;  and 

WHEREAS,  The  Public  Utilities  Commission  decided  on  July  12,  1984  to 
operate  full  time  service  to  a  point  within  the  Triple  A  Shipyard  for  a  six  - 
month  trial  basis;  and 

WHEREAS  the  Commission  also  directed  the  Mxinicipal  Railway  staff  to 
evaluate  patronage  during  this  period  and  to  make  recommendations  on 
continuation  of  full  time  service;  and 

WHEREAS,  The  Municipal  Railway  staff  estimates  that  the  level  of  patronage 
of  non  peak  service  within  the  Triple  A  Shipyard  does  not  warrant  continuation 
of  full  time  service;  and 

WHEREAS,  To  maintain  permanent  service  at  the  above  described  location 
during  non-peak  hours  would  result  in  continuing  costs  of  88,5  vehicle  hours 
per  week,  and  operation  of  one  added  coach  during  weekday  non  peak  hour 
periods  and  one  coach  at  all  times  on  weekend  service  for  an  annual 
incremental  cost  of  $193,284;  and 

WHEREAS,  To  maintain  service  to  the  existing  terminal  in  the  Navy  Yard 
until  7:00  pm  seven  days  a  week  will  result  in  costs  of  39.5  vehicle  hours  per 
week  for  an  annual  incremental  cost  of  $86,331;   now,  therefore,  be  it 


RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway  to  provide 
service  on  line  19-POLK  as  follows: 

Seven  days  a  week  from  first  run  until  approximately  7:00  PM  :  Outbound 
service  along  the  existing  route  terminating  at  the  Cafeteria  Terminal 
opposite  Building  214  in  the  Triple  A  Shipyard; 

After  approximately  7:00  pm  to  the  last  run  service  will  operate  as 
follows :  Outbound  regular  route  to  Hunters  Point  Boulevard  and  Innes 
Avenue,  left  on  Hunters  Pt.  Blvd.  and  left  on  Hawes  Street  and  layover  at 
midblock  on  Hawes,  Inbound  service  will  be  via  Hawes  Street  to  Innes 
Avenue  and  then  via  the  regular  route. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  'JULY  2  3  1985 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNfY  OF  SAN  rRANCISCO 


85-0305 

RESOLUTION  No.    


WHEREAS,  Arthur  J.  Franke,  a  dedicated  and  attentive  enployee  for  the  San 
Francisco  Municipal  Railway,  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  has  announced  his  retirement  after  38  years  of 
service;  and 

WHEREAS,  For  the  past  several  years  Mr.  Freinke  has  been  a  Division  Manager 
for  the  San  Francisco  Municipal  Railway's  Metro  Division,  providing  the 
highest  standard  of  performance  in  managing  the  deployment  of  Metro  Division 
Operators;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  wishes  to  express  its 
gratitude  to  Arthur  J.  Franke  for  his  years  of  excellent  service  and 
friendship;  and,  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  extends  its  best  wishes  to 
Arthur  J.  Franke  for  good  health  and  happiness  for  many  years  to  come. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


•    'JULY     2  3  1985 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0306 

RESOLUTION  No  —  


WHEREAS,  The  San  Francisco  Municipal  Railway  and  the  Transport  Workers  Union, 
Local  250-A,  inaugurated  their  Joint  Labor/Management  Board  (JLMB)  on  May  20, 
1982;  and 

WHEREAS,  Proper  functioning  of  the  JLMB  working  committees  and  Task  Forces 
requires  the  assistance  of  persons  with  labor/management  experience,  group 
facilitation  and  training  skills,  research  and  administrative  capabilities, 
and  program  development  skills;  and 

WHEE^EAS,  Such  skilled  persons  must  serve  the  JLMB  as  independent  third 
parties,  serving  without  bias  toward  either  labor  or  management;  and 

WHEREAS,  Municipal  Railway  management  and  Transport  Workers  Union,  Local  250-A 
representatives  have  jointly  recruited,  interviewed,  and  selected  Jeri  L. 
Mersky  for  this  position;  and 

WHEREAS,  The  Public  Utilities  Commission  through  its  Resolution  Number  82-0363 
authorized  the  hiring  of  Jeri  L,  Mersky  to  serve  as  staff  to  the  JLMB;  and 

WHEREAS,  The  need  for  these  services  will  continue  to  exist  and  such  staff 
services  have  been  funded  in  the  1985-86  Municipal  Railway  budget;  now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the  San 
Francisco  Municipal  Railway,  acting  through  the  Director  Purchasing  and 
Services,  to  execute  a  Personal  Services  Agreement  with  Jeri  L.  Mersky  for  the 
period  ending  June  30,  1986,  total  compensation  not  to  exceed  $40,668  for 
fiscal  year  1985/86. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of ^    -     JULY  1985 


Secretary,  Public  Utilities  CommisswA 


PUBLIC  UTIUiit::*  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0307 

RESOLUTION  Mq   


WHEREAS,  lhat  certain  0.26  acres  of  City  owned  land  being 
a  portion  of  Parcel  1254(1)  of  the  Bay  Division  Pipeline  Nos.  1  and  2 
ri^t  of  way  according  to  San  Francisco  Water  Department  records  and 
a  portion  of  the  adjacent  vacated  street  containing  .19  acres,  all 
as  shewn  on  attached  Drawing  No.  B-4384  are  recommended  to  be  declared 
surplus  and  offered  for  sale  to  the  City  of  Newark,  Alameda  Cbunty,  and 

WHEREAS,  The  City  of  Newark  has  made  an  offer  of  $29,300  to 
acquire  subject  property  and  one  half  of  the  adjoining  vacated  Madrone 
Street,  and 

WHEEIEAS,  The  Director  of  Property  recomnends  the  $29,300 
offer  represents  fair  itarket  value  and  recomrrends  acceptance;  now, 
therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  subject 
property  together  with  portion  of  said  street  to  be  declared  surplus 
to  Water  Department  needs  and  authorizes  the  Director  of  Property  to 
prepare  the  necessary  legislation  for  the  enactment  by  the  Board  of 
Supervisors  to  consummate  the  execution  of  the  sale. 


J  hereby  certily  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissio 


at  its  meeting  of  •     yULY     ^  3 1985 

I  tiary,  Public  L  Jju/itj  Cummissi^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0308 

RESOLUTION  No  


WHEREAS,  The  San  Francisco  Water  Department  provides 
various  services  to  commercial  and  maritime  accounts  on  the 

City's  waterfronts;  and 

WHEREAS,  The  San  Francisco  Port  Commission  in  the  past  has 
provided  space  rent  free  to  house  Water  Department  staff;  and 

WHEREAS,  The  Port  Commission  has  proposed  by  Resolution  to 
begin  charging  for  the  use  of  this  space  effective  August  1, 

1985;   NOW  THEREFORE,   BE  IT 

RESOLVED,  That  this  Commission  approves  the  Water 
Department  entering  into  a  lease  agreement  with  the  Port 
Commission  for  the  lease  of  space  at  Pier  33  to  house  Water 
Department  staff  assigned  to  the  Waterfront,     This  lease  will 
be  funded  by  transferring  $7,020  from  materials  and  supplies  to 
rental  of  property. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY       2  l^]1985  


Secretary,  Public  Utilities  Commissio\ 


imisswn 


PUBLIC  UTILITIES  COMMISSION 

C(TY  AND  COUNTY  OF  SAN  FRANCISCO 


„.^„..o».„  85-0309 


WHEREAS,  By  agreement  dated  9/10/74  between  General  Motors  (GM) , 
City  and  County  of  San  Francisco  (City),  and  PGandE,  PGandE  assigned  its 
contract  for  electric  service  to  GM*s  Fremont  plant  to  City  in  order  to 
provide  City  with  a  ready  market  for  its  surplus  Hetch  Hetchy  power; 
and 

WHEREAS,  GM  ceased  automobile  production  at  this  plant  in  early 

1982;  and 

WHEREAS,  GM,  in  partnership  with  Toyota  Motor  Corporation  of 
Japan,  reopened  the  plant  in  July  1984  under  the  name  of  New  United  Motor 
Manufacturing,  Inc.;  and 

WHEREAS,  GM  desires  to  assign  its  rights  and  obligations  under 
the  9/10/74  agreement  to  New  United  Motor  Manufacturing,  Inc.;  and 

WHEREAS,  New  United  Motor  Manufacturing,  Inc.,  is  willing  to 
assume  such  rights  and  obligations;  and 

WHEREAS,  PGandE  has  consented  to  the  proposed  assignment  and 
assumption;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  and  authorizes 
the  General  Manager  of  Public  Utilities  to  execute  the  agreement  consenting 
to  GM's  assignment  of  its  rights  and  obligations  under  the  9/10/74  agree- 
ment to  New  United  Motor  Manufacturing,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  2  3  1985 


■n 


Secretary,  Public  Utilities  Commis^(oh 


pubuu  unu  riEs  commission 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


85--C310 


WHEREAS,  Seven  parcels  of  Water  Department  land  located  in 


Alameda  County  described  In  the  attached  list  were  acquired  with  all 
holdings  of  the  Spring  Valley  Water  Company  in  1931;  and 

WHEREAS,  The  Water  Department  has  determined  that  there  Is 
no  present  or  future  need  for  these  parcels;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  declares  that  the 
seven  parcels  located  in  Alameda  County,  approximately  49  acres,  are 
surplus  to  the  Water  Department's  needs  and  authorizes  the  Director  of 
Property  to  prepare  necessary  legislation  for  enactment  by  the  Board 
of  Supervisors  to  consummate  the  execution  of  a  sale. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  yULY  2  3v1985    


r  I' 


WATER  DEPARTMENT 

SURPLUS  LAND  DE5:crvirTI0NS 
ALAMEDA  COUNTY 

Parcel  A  Gauging  Stacion:       Parcel  is  located  on  the  north  side  of  Niles 

Canyon  Rd.  across  from  the  gauging  station  on  Alameda  Creek..     It  is  a 
level  3±  acre  site  and  is  at  grade  with  Niles  Canyon  Rd.  and  is  zoned 
OP  (Open  Space).     It  has  2,295  feet  of  frontage  and  a  maximum  depth 
of  90  feet  from  roadway.     Southern  Pacific  Railroad,  whose  right-of- 
way  is  on  rear  property  line,  is  the  only  adjacent  owner.  Develop- 
ment of  this  parcel  is  unlikely  except  for  agricultural  use. 

Parcel  B    -    Blackwill:       This  parcel  is  located  on  the  north  side  of  Niles 

Canyon  Rd.  and  contains  O.Al  acres.     It  slopes  up  from  the  road  and 
is  covered  with  dense  brush  and  trees.     Parcel  is  surrounded  on  three 
sides  by  the  privately  held  property  under  one  ownership.     Parcel  is 
zoned  A  (Agriculture)  and  Is  too  small  to  develop. 


Parcel  C     -     Sunol:       Parcel  is  located  in  the  to^jn  of  Sunol  and  is  a  level 
rectangularly  shaped  parcel  off  of  a  dirt  road.     It  contains  0.40 
acres  and  is  zoned  A  (Agriculture).     Its  highest  and  best  use  is 
plottage  to  one  of  the  tv:o  adjacent  residential  sites. 

Parcel  D    -    Foothill  ffl:      This  parcel  is  located  on  the  west  side  of  Foothill 
Rd.,  south  of  the  Rancho  El  Valle  line.     It  contains  5.255  acres  of 
which  0.665  acres  lies  within  Foothill  Rd,     It  has  1,250+  feet  front- 
age and  slopes  up  from  the  roadway  to  the  ridgeline.     It  is  burdened 
with  dense  brush  and  trees  on  the  north  portion  of  the  parcel.  The 
southern  portion  is  clear  of  trees  and  has  a  gentle  slope  up  from 
the  roadway.     Parcel  is  zoned  A  (Agriculture),  but  has  potential  for 
residential  usage. 

Parcel  E    -    Foothill  #2:      Parcel  fronts  on  the  east  side  of  Foothill  Rd., 
north  of  Verona  Rd.     The  rear  property  line  lies  within  the  Arroyo 
De  La  Laguna  creekbed.     It  is  level,  contains   11.251  acres  and  all 
utilities  are  available  except  sewer.     Parcel  is  zoned  A  (Agricul- 
ture), but  has  potential  for  residential  development. 


Parcel   F     -     Foothill   //2:        This  parcel   fronts  on  the  east   side  of  Foothill  Rd 

adjacent   to  and  north  of  parcel   E.      It   is   level,   contains    15.25*  acres 
and  all  utilities  are  available,   including  sewer.     Parcel  is  zoned  A 
(Agriculture)  but  has  potential  for  residential  development. 

Parcel  G     -     Castlewood:       Parcel  G  contains   13.1  acres  and  has  frontage  on  the 
west  side  of  Foothill  Rd.     It  is  directly  north  and  adjacent  to  the 
Castlewood  Country  Club  subdivision.     This  parcel  lies  within  county 
jurisdiction,  but  its  westerly  property  line  is  the  boundary  line  of 
the  City  of  Pleasanton.     It  has  a  gentle  upslope  from  the  road  with 
the  highest  point  having  a  view  of  the  valley.     All  utilities  are 
available  except  sewer. 


-  2  - 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-Oaill 


WHEREAS,  Two  parcels  of  Water  Department  land  located  In 


Santa  Clara  County  described  in  the  attached  list  were  acquired  with 
all  holdings  of  the  Spring  Valley  Water  Company  in  1931;  and 

WHEREAS,  The  Water  Department  has  determined  that  there  is 
no  present  or  future  need  for  these  parcels;  now,  therefore,  be  It 

RESOLVED,  That  this  Commission  hereby  declares  that  the  two 
parcels  located  in  Santa  Clara  County,  approximately  104  acres,  are 
surplus  to  the  Water  Department *s  needs  and  authorizes  the  Director  of 
Property  to  prepare  necessary  legislation  for  enactment  by  the  Board 
of  Supervisors  to  consummate  the  execution  of  a  sale. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  !  'JULY  2^3  1985   


Secretary,  Public  Utilities  Commisi 


r  t' 


WATER  DEPARTMENT 
SURPLUS  LAND  DESCRIPTIONS 
SANTA  CLARA  COUNTY 

Assessor  Parcel  No.  42-16-04  and  a  portion  of  Assessor  Parcel  No,  42-18-01  at 
Calaveras  Reservoir  -  A.P.N.  42-16-04  consists  of  67.31  acres.  Only 
that  portion  of  A.P.N.  42-18-01  southerly  of  Felter  Road  will  be 
declared  surplus.     This  portion  consists  of  37+  acres.     Both  parcels 
are  located  in  the  foothills  just  easterly  of  the  City  of  Milpitas. 


PUBLIC  UTILITIES  COMMISSION 

Cirr  ANO  COUNTY  OF  SAN  FRANCISCO 

85-0312 

RESOLUTION  No.  _  ^ 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     2  3  1985 


at  its  meeting  of . 


Secretary.  Public  Utilities  Commission 


PUBLIC  U  I  iU  TIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


85-0313 

RESOLUTION  No.  _  ^   


!on^  ;  ^1  contract  specifications  for  the  Fire  Protection  System  gave  a 
required  flow  rate  and  designated  a  source  of  water  supply  to  be  used  by  the 
subcontractor  in  designing  the  system;  and  ^ 

WHEREAS,  the  subcontractor  discovered  that  the  given  supply  could  not  meet  the 
specified  requirements  under  the  scope  of  the  contract;  and 

WHEREAS,  this  was  verified  by  the  San  Francisco  Fire  Department,  which  in  addition 
gave  recommended  reduced  requirements;  and  >       ^'  duuiLion 

t'nhrnnh  .t^^  "^l^ 7  iHcurred  during  the  analysis  of  this  problem  caused  the 
cen?no    nJ?LH'nf  h''''^  T''  to  perform  the  work  in  an  already  closed-up 

ceiling  instead  of  during  the  rough-in  phase  of  the  construction;  and 

th.^^^fh:  n.^"  ""'Vh^I'^  '^''^'^         P^P^^9  layout  when  it  was  discovered 

that  the  pipe  would  be  crossing  the  barn  windows;  and 

!;mSo/'  °/  above-mentioned  circumstances,  the  subcontractor 

neoo  l  L  h    tH'^  ''^'^'l^''^    damages,    which    has    been    reduced  through 

negotiation  by  the  Construction  Manager;  now  therefore  be  it 

Jh!°^^^°\^^°\inc'liT''^'°"  ^  ^^^^^  Modification  to  provide  funds  in 

the  amount  of  $105  858  for  the  work  as  set  forth  in  Contract  Modification  No  s 

^ssoc^al^rT^actV;;^  '''^    Rehabilitation  of   Cable   Car  Barn  ^d 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  ^f  '      'JULY       2  3  1985 


Secretary,  Public  Utilities  Commissm>n 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  85**0314: 


WHEREAS,  these  modifications  represent  disputed  items  which  have  been  settled  with 
the  contractor  for  MR  684;  and 

WHEREAS,  these  items  Include  revisions  to  mechanical  and  plumbing  lines  in  the 
barn;  use  of  drain  rock  under  the  main  sheave  room  floor;  relocation  of  the 
two-ton  jib  crane;  relocation  of  telephone  outlets;  partial  removal  of  an  old 
brick  sewer;  an  adjustment  to  the  transi tion  from  the  tunnel  to  the  Washing- 
ton/Powel 1  sheave  room;  a  col  or  addi  tive  to  the  ground  floor  si  ab  in  the  barn , 
a  change  to  the  handrai 1  brackets ;  modification  of  a  steel  col umn;  and 
modification  to  the  skyl ight  framing;  al so ,  two  addi  tional  gri  p  take-out 
hatches  for  the  barn  turntable;  placement  of  electric  locks  at  the  winding  area 
gates;  ceiling-hung  in  lieu  of  flush-mounted  light  fixtures  in  two  rooms;  revised 
telephone  outlets;  a  fusible  safety  disconnect  and  additional  ground  fault 
receptacles  for  the  elevator;  additional  signal  conduit  at  Ma  son/ Jackson; 
additional  signal  conduit,  PA  pit  and  limit  switch  at  Mason/Washington;  revised 
1  ight  fixtures  above  the  museum  entry;  additional  conduit  and  controller  for 
tension  run  exhaust  system;  addi  tional  step-down  transformer  at  second-f 1 oor 
boi  ler;  reordering  of  cord  reel s  for  storage  area;  addi  tional  ci  rcui  t  for 
telephone  room  on  second-floor  mezzanine;  use  of  40-amp  breaker  in  lieu  of  20-amp 
for  the  hot  water  heater;  and  a  pull-in  gate  control  panel  at  the  Jackson  Street 
entrance;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to  provide  funds  in 
the  amount  of  $58,438.66  for  the  work  as  set  forth  in  Contract  Modification  Nos. 
156 ,  and  157  to  Municipal  Railway  Contract  MR  684,  Rehabilitation  of  Cable  Car 
Barn  and  Associated  Trackway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  JULY     2  3  1985 

at  Its  meeting  of     


Secretary,  Public  Utilities  Commisafon 


PUBLIC  UTILITIES  COMMIiiblUN 

CUV  AND  COUNTY  OF  SAN  PRANCISCO 


85-0315 

RESOLUTION  No.  


WHEREAS,  this  modification  compensates  the  contractor  for  extra  v/ork 
performed  in  order  to  fit  the  perimeter  structural  steel  along  the  existing 
brick  walls  of  the  Cable  Car  Barn;  and 

WHEREAS,  this  extra  work  was  required  because  after  demolition  of  the 
Barn's  interior  it  was  discovered  that  the  interior  face  of  the  brick  walls 
varied  both  in  the  vertical  and  horizontal  directions,  making  it  necessary  to 
custom  fit  each  perimeter  steel  member  to  the  wall;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to  pro- 
vide funds  in  the  amount  of  $45,000.00  for  the  extra  work  as  set  forth  in  Con- 
tract Modification  No.  158  to  Municipal  Railway  Contract  MR 
684,  Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  2  3  1985 


Secretary,  Public  UtiUties  Commissit 


PUBLIC  UIILITIES  COMMli>blON 

CnY  AND  COUNTY  OF  5*N  FRANO^iCO 

85-0316 

RESOLUTION  No.  


AUTHORIZING  THE  BUREAU  TO  APPLY  EOR,  ACCEPT,  AND  EXPEND  FUNDS  FROM  THE  DEPARTMENT 
OF  ENERGY  AND  THE  URBAN  CONSORTIUM  FOR  ENERGY  MANAGEMENT  ACTIVITIES  IN  THE 
COMMERCIAL  AND  RESIDENTIAL  SECTORS. 

WHEREAS,  The  Department  of  Energy,  under  a  proposal  of  the  Energy  Task 
Force  of  the  Urban  Consortium  (the  Consortium  comprises  the  28  largest  cities  and 
9  largest  counties  by  population  in  the  United  States),  has  made  available  funds 
for  Energy  Management  and  Production  programs  for  large  urban  governments,  and 
San  Francisco  has  been  a  continuing  participant  in  Consortium  work;  and 

WHEREAS,  The  Board  of  Supervisors  has  previously  authorized  the  Mayor's 
Office  to  apply  for,  accept  and  expend  funds  from  the  Urban  Consortium  for  energy 
management  activities  in  the  commercial  and  residential  sectors  (File  #68-81-24, 
Res.  #  675-81,  and  #68-82-12,  Res.  #  881-82);  and 

WHEREAS,  The  City  has  prepared  and  approved  an  Energy  Element  to  the 
Comprehensive  Plan  of  the  City  and  County  of  San  Francisco  which,  in  part,  calls 
for  the  establishment  of  an  energy  management  program  for  the  City's  commercial 
and  residential  sectors;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  is  working  to  assess  the 
economic  and  technical  merits  of  various  programs  to  reduce  energy  operating 
costs  to  end  users;  now,  THEREFORE,  be  it 

RESOLVED,  That  the  Bureau  of  Energy  Conservation  be  authorized  to  apply 
for,  accept,  and  expend  $85,000  from  the  Department  of  Energy  and  the  Urban 
Consortium  (through  its  fiscal  agent,  the  City  of  Chicago)  to  continue  its 
energy  management  activities  as  part  of  the  Urban  Consortium  Energy  Task  Force 
Year  IV  Program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  !JULY  2  3  1985 


Secretary,  Public  Utilities  Commissffbn 


H  E  T  C  H 


H  E  T  C  H  Y 


WATER 


AND 


POWER 


MEMORANDUM 


July  22,  1985 


TO: 


RUDY  NOTHENBERG 


General  Manager  of  Public  Utilities 


FROM: 


T.   L.  CHUNG 


Deputy  General  Manager 


SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

The  agreement  formally  executed  by  the  City  and  the  Department  of  the 
Interior  in  January  1985  stipulated  three  different  water  release  schedules 
from  0' Shaughnessy  Dam  to  support  fish  life  downstream.    These  revised  schedules 
replace  the  one  schedule  which  had  been  followed  since  1967  upon  commercial 
operation  of  Kirkwood  Powerhouse.     Depending  on  the  amount  of  precipitation 
and  spring  runoff,  the  release  during  the  summer  months  varies  from  125  cubic 
feet  per  second  (Schedule  A)  to  75  cubic  feet  per  second  (Schedule  C) .  Schedule 
A  operates  under  normal  or  better  than  normal  water  conditions,  whereas  Schedule 
B  operates  under  below  normal  water  conditions  and  Schedule  C  operates  under 
extremely  dry  conditions.    This  year,  with  water  conditions  being  70  percent  of 
normal,  the  release  during  the  summer  months  calls  for  a  maximum  of  110  cubic 
feet  per  second  as  specified  under  Schedule  B. 

Actually,  the  City,  in  a  demonstration  of  good  faith,  decided  unilaterally 
in  1982  to  implement  the  negotiated  release  schedules.    This  voluntary  compliance 
with  the  negotiated  schedules  for  almost  three  years  before  formal  adoption  has 
been  duly  noted  and  recognized  by  the  Department  of  the  Interior  staff  in  our 


recent  discussions  on  the  Kirkwood  Powerhouse  Addition  project  and  is  expected 
to  be  an  influential  factor  in  approval  of  the  project. 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

Capacity  in 
Acre-Feet 

Storage  in 
Acre-Feet  on 
July  1,  1985 

Percent 
of 

Capacity 

Storage  in 
Acre-Feet  on 
July  1,  1984 

Percent 

of 
Capacity 

Hetch  Hetchy 

360,400 

340,830 

95 

361,746 

100 

Lake  Lloyd 

273,345 

196,962 

72 

267,932 

98 

Lake  Eleanor 

27,100 

24,658 

2L 

26,823 

99 

660,845 

562,450 

85 

656,501 

99 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  for  the  month  of  June 
was  at  240  ragd  by  the  use  of  San  Joaquin  Pipelines  2  and  3  until  June  12,  at 
which  time  it  was  increased  to  310  mgd  by  the  use  of  all  three  San  Joaquin 
Pipelines . 

Power  Production 

During  the  month  of  June,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouse  generated  42.620,  52.623  and  49.976  million  kilowatthours ,  respectively, 
for  a  total  of  145.219  million  kilowatthours,  having  a  value  in  excess  of 
$2,300,000. 
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July    19»  1985 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager,   Public  Utilities  Commission 

FROM:        General  Manager  and  Chief  Engineer 


General   I nf orma t  ion 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  June  amounted  to  17.9  billion  gallons  or  68.1%  of  capacity. 
This  is  less  than  the  19.1  billion  gallons  and  72.4%  of  capacity  in 
storage  at  the  end  of  May.     For  the  Suburban  system  as  a  whole, 
storage  amounted  to  48.6  billion  gallons  and  66.2%  of  capacity 
compared  to  52.1  billion  gallons  and  71.3%  of  capacity  at  the  end  of 
last  month. 

Water  Consumption 

Water  consumption  during  June  totalled  364  million  gallons  per 
day  (mgd).     Consumption  outside  the  City  amounted  to  slightly  over 
70  percent  of  the  total  water  delivered.     During  June  the  system 
experienced  one  of  the  highest  periods  of  consecutive  days  of 
consumption  ever  recorded.     Consumption  on  the  maximum  day  for  the 
month  equalled  400  mgd,  equivalent  to  92  percent  of  the  highest  day 
on  record. 

Water  Supply  ' 

Approximately  74  percent  of  the  consumption  was  satisfied  with 
Hetch  Hetchy  deliveries.     Local  reservoir  storage  at  the  end  of  the 
month  corresponded  to  66  percent  of  usable  storage  ca pa city.  This 
level  of  local  storage  is  appropriate  for  normal  year  operation. 
The  projected  level  of  storage  at  the  end  of  summer  is  60  percent. 
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Water  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  288.1  million 
gallons  per  day  (MGD)   for  the  month  of  June. 

2.  Sunol  Valley  Filtration  Plant  treated  36.2  MGD. 
San  Andreas  Filtration  Plant  treated  60.7  MGD. 

3.  Consumption  (MGD  average): 

June  1985  -  364.2)  9.3  percent  m 

June  1984  -  333.1) 

June  1985  -  364.2)  2.6  percent  m- 

June  1976  -  355.1) 


12  months  preceding 

July  1.  1985     -     270.4)  4.5  percent 

July  1,   1984     -  258.8) 

4.     Storage  (million  gallons)  as  of  July  1: 


1984 


1985 


Increase 
Decrease 


%  Usable 
Capacity 


Alameda  Div.   (Usable  Capacity  48,014) 


38,902 


30, 707 


8,195 


64 


Peninsula  Div.   (Usable  Capacity  26,200) 


18,755 


17,842 


913 


68 


Total   (Maximum  Usable  Capacity  77,797) 


57,657 


48,549 


9,108 


66 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  7 
locations  and  locks  were  stolen  from  gates  at  3  different 
locations.     The  eight-foot  gate  to  the  entrance  to  Half  Moon  Bay  Gun 
Club  was  damaged  and  required  replacement.     The  cost  of  vandalism 
repairs  was  $900.00.     A  total  of  45  trespassers  were  evicted  during 
the  month. 

On  the  Alameda  watershed  vandals  damaged  fencing  along  Marsh  and 
at  several  locations  along  Calaveras  Road.     Vandals  damaged  the  door 
at  Niles  Reservoir  on  two  occasions  and  destroyed  the  rain  gauge  at 
Pleasanton  Wells.     Two  grass  fires  occurred  along  Calaveras  Road 
consuming  approximately  51  acres  of  dry  grass.     Repair  of  vandalism 
damage  amounted  to  $700.00.     A  total  of  88  trespassers  were  evicted 
during  the  month. 


Net  Paying  Sales 


June  Fiscal  Year 

1985  To  Date 


Actual  $5,574,14  8  $5  5,819,184 

Estimated  5,438,44  8  53,836,116 

Increase/Decrease  13  5,700  1,983,068 

Increase/Decrease  {%)                                2.50  3.68 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises  pay 
in  June  all  royalties  or  percentage  of  revenue  through  May. 

Santa  Clara  Sand  and  Gravel  $36,366.07 
Sunol  Golf  Course  24,596.53 
Crystal  Springs  Golf  Course  15,698.87 
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Continuing  Programs 


Vehicle  Inspect  ions 

Routine  10,000-inile  inspections  were  conducted  on  17  vehicles. 

Vehicle  Accidents 

During  the  month  of  June  there  were  3  accidents,   1  of  which 
was  possibly  avoidable. 

Industrial  Accidents 

There  were  7  lost-time  injuries  in  June.     There  is  a  total  of 
26  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 


June 
1985 


Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 


99 


June 
1985 


88 
11 


Flushing 

The  flushing  program  was  suspended  in  June. 


June 
1985 


Mains  (all  sizes),  lineal 
feet 


Fiscal  Year 
1984-85 


3,025 


Fiscal  Year 
1984-85 


1,015 

177 
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Fiscal  Year 
1984-85 


1.333,200 
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CLAIMS    DIVISION    -    MONTHLY  REPORT 

July  1985 


NEW  CLAIMS  FILED: 

PERSONAL  INJURY: 

PROPERTY  DAMAGE: 

COMBINED  PERSONAL  INJ. 
AND  PROPERTY  DAMAGE; 

TOTAL : 

CLAIMS  FILED  FISCAL  YEAR  TO  DATE: 
CLAIMS  SETTLED: 

PERSONAL  INJURY: 
PROPERTY  DAMAGE: 

TOTAL: 

CLAIMS  SETTLED  FISCAL  YEAR  TO  DATE; 
COLLECTIONS ; 

COLLECTIONS  RECEIVED  FISCAL  YEAR  TO  DATE; 

ACCIDENTS  RECORDED  I 

PASSENGER: 
TRAFFIC: 

*TOTAL : 

ACCIDENTS  RECORDED  FISCAL  YEAR  TO  DATE: 


NUMBER 

lOX 
96 

14 

211 
211 

66 

38 

104 
104 


186 
294 

480 
480 


AMOUNT 

$5,273,801 
92,753 

2,119,983 

$7,486,537 
$7,486,537 

$  92,659 
24,011 

$  116,670 
$  116,670 


9,602 
9,602 


*0f     480       Accidents  Recorded    134       were  Unreported  and  Delayed. 


ACCIDENT   REPORTS   -   CLAIMS  DEPARTMENT 


July  1985 


ACCIDENT  DESK 

MC 
TC 
SC 

cc 

STA. 

TOTALS : 

UNREPORTED  & 
DELAYED 

MC 
TC 
SC 
CC 
STA. 

TOTALS : 
*0f  51 


PASSENGER 

50 
45 

7 

1 


103 


PASSENGER 

38 
24 

8 

2 

11 

83 


TRAFFIC 

115 
98 
14 
16 


243 


TRAFFIC 

31 
19 
1 


TOTAL 

165 
143 

21 

17 


346 


TOTAL 

69 
43 

9 

2 
11 


51 


Traffic  Accidents  20 


134 

were  "delayed" 


RECAP : 


MC 
TC 
SC 
CC 
STA. 


TOTALS  J 


PASSENGER 

88 
69 

■15 
3 
11 


TRAFFIC 

146 
117 

15 

16 


186  294 

Previous  Total  to  Date: 


TOTAL 

234 
186 

30 

19 

11 

480 


TOTAL  TO  DATE: 


480 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUWTY  OF  SAN  FRANCISCO 

OIANNE  FEINSTEIN.  Mayor 

RUDOLF  N0THEN8£RG.  Gxnsral  Manage' 


lifl.N  FRANCI5CO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


July  30,  1985 


NOTICE  OF  RESCHEDULED  MEETING 


Notice  Is  hereby  given  that  the  August  13,  1985  regular 
meeting  of  the  Public  Utilities  Commission  of  the  City  and  County 
San  Francisco  has  been  rescheduled  to  Tuesday,  August  6,  1985  at 
2:00  P.M.,  in  Room  282,  City  Hall,  San  Francisco,  California. 


ROMAINE  A,  BOLDRIDGE 
Secretary 


287  CITY  HALL  -  SAN  FRANCISCO,  CALIFORNIA  94102  ■  (415)  558-4986 


PUBLIC  UTILITIES  COMMISSION 

CtTY  AND  COUNTY  OF  SAN  FRANCISCO 

DIANNE  FEINSTEIN.  Msvor 

RUDOLF  NOTHENBEHG,  Gennial  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


July  30,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
a  personnel  matter  on  Tuesday,  August  6,  1985,  at  1:00  P.M.,  in  Room 
287,  City  Hall,  San  Francisco,  California. 


Secretary 

RAB:gj 

cc;     Members,  PUC 
R.  Nothenberg 
G.  Krueger 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  {415}  558-4986 


M   I   N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 


Louis  J,  Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M .  Sanger 
Nancy  C.  Lenvin 
Joseph  F.  Barletta 


2:00  P.M. 


August   6,  1985 


COMMISSIONERS 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitor ing 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


85-126 


Call  to  Order:     2:14  P.M. 


Present;       President  Louis  Giraudo,     Commissioner  John  Sanger, 

Commissioner  Nancy  Lenvin,  Commissioner  Joseph  Barletta 

Absent:         Vice  President  H.  Welton  Flynn 

The  Minutes  of  the  regular  meeting  of  July  23,   1985  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0317        MR      Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totaling  $32,000.00. 


VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
by  staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.   HH-748,  Rock  River  Lime  Plant  and 
Cottage,   Pave  Access  Roadway. 

VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modification  No.   4  to  Hetch  Hetchy 
Contract  No.  HH-724,   Market  Street,  Fremont  to  Jones 
Streets,  Trolley  Overhead  Reconstruction  and  Related 
Work,   for  additional  work  at  a  cost  of  $8,600.00, 
Comstock/Ruiz,  A  Joint  Venture,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  contract  modification  with  Ripley 
Associates  for  services  on  the  Market  Street 
Planning  Project,   increasing  the  contract  amount  by 
$5,000.00,  and  extending  the  contract  completion 
date  to  October  1,  1985. 

VOTE:     Ayes  -  Giraudo,   Sanger,    Lenvin,  Barletta 


85-127 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Declaring  an  emergency  in  accordance  with  the 
provisions  of  Sections  6.30  and  21.25  of  the 
Administrative  Code,  and  approving  the  expenditure  of 
funds  to  relocate  employees  occupying  asbestos 
contaminated  office  space  in  the  portion  of  the 
Presidio  Facility  designated  as  2610  and  2620  Geary 
Boulevard. 

VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Authorizing  the  Municipal  Railway  to  enter  into  a 
contract  with  Abbett  Electric  Corporation  for  the 
provision  and  installation  of  15  auxiliary  propulsion 
units  on  Municipal  Railway  Flyer  trolley  coaches,  for 
an  amount  not  to  exceed  $292,530,00. 

VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Authorizing  the  Municipal  Railway,   acting  through  the 
Director  of  Purchasing  and  Services,  to  execute  a 
Personal  Services  Agreement  with  Alan  Browning  for 
the  provision  of  staffing  services  for  the  Joint 
Labor  Management  Board,   for  the  period  ending  June 
30,   1986,   for  an  amount  not  to  exceed  $20,334,00, 

VOTE:     Ayes  -  Giraudo,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  a  Professional  Services  Agreement  with 
Dean  R.  Brown,  a  sole  proprietor,   for  data  processing 
professional  services,   for  the  amount  of  $25,000.00. 

VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  waa  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  for 
$216,291.00  of  Transportation  Development  Act 
improvement  allowance  monies  to  match  the  Urban  Mass 
Transportation  Administration  Section  9  grant 
purchase  of  Municipal  Railway  equipment. 

VOTE:     Ayes  -  Giraudo,   Sanger,   Lenvin,  Barletta 


85-128 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0326        E        Rejecting  all  bids  received,  Hetch  Hetchy  Contract 
No,  HH-752,  Slope  Protection  at  Kirkwood  Penstock 
Valve  House,   and  authorizing  the  readvertising  of  the 
contract  under  Hetch  Hetchy  Contract  No.  HH-752R. 

VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0327        E        Rejecting  all  bids  received.  Water  Department 
Contract  No.  WD-1916,   8-Inch  Ductile  Iron  Main 
Installation  in  Clipper  Street  between  Castro  and 
Dolores  Streets,  and  authorizing  the  readvertising  of 
the  contract  under  Water  Department  Contract  No. 
WD-1916R. 

VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0328        E        Awarding  Hetch  Hetchy  Contract  No.  HH-730R,  Replace, 
Repair  and  Paint  Trolley  Poles,   in  the  amount  of 
$439,460.00,   to  L.K.  Comstock  &  Company,  Inc., 
Contractor , 

VOTE:     Ayes  -  Giraudo,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0329        E        Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer  to  negotiate  and  enter  into  a  Professional 
Services  Agreement  with  Corrpro  for  cathodic 
protection  studies  and  the  final  design  of  a  cathodic 
protection  system,   for  an  amount  not  to  exceed 
$140,000.00. 

VOTE:     Ayes  -  Giraudo,  Lenvin,  Barletta 
Abstain  -  Sanger 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0330         E         Approving  Debit  Modification  No.   78  to  Municipal 

Railway  Contract  No.  MR-820,  Rehabilitation  of  Cable 
Car  Trackway,  Mechanical  Components,   for  additional 
work  at  a  cost  of  $192,459.00,  Tutor-Saliba, 
Cont racto  r . 

VOTE:     Ayes  -  Giraudo,   Sanger,   Lenvin,  Barletta 


85-129 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolut  ion  was  adopted : 

85-0331        MIS     Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  contract  modification  with  Danville 
Research  for  technical  consulting  services  related  to 
vehicle  claims  reporting  and  vehicle  maintenance,  for 
an  amount  not  to  exceed  $120,000.00,  and  for  a  period 
not  to  exceed  12  months, 

VOTE:     Ayes  -  Giraudo,  Sanger,  Lenvin,  Barletta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Report  of  the  General  Manager 
Impact  of  the  Federal  Budget 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,   said  that 
he  received  information  to  the  effect  that  Section  9  funding  for  the 
Municipal  Railway  will  be  cut  15%.     It  is  not  clear  at  this  time  if 
that  will  be  from  the  operating  side  or  the  capital  side.     He  said 
that  he  anticipates  a  cut  of  15%  in  operating  subsidies  which  would 
be  a  $1  million  to  $1.5  million  loss  this  year.     The  anticipated 
revenue  increase  from  allowing  the  Fast  Pass  price  to  return  to 
$24.00  as  of  September  1,   1985  is  $1.8  million  for  the  remainder  of 
the  fiscal  year.     If  these  predictions  are  correct  we  will  cover  the 
budget  for  this  year.     However,   this  does  not  address  the  Board  of 
Supervisors'   plan  to  reduce  our  budget  by  5%  in  order  to  recapture 
some  of  the  General  Fund's  expense.     Revenue  sharing  is  due  to  expire 
in  the  next  federal  fiscal  year.     Unless  revenue  sharing  is 
reauthorized  and  funded,  the  City  as  a  whole  will  lose  $22  million. 
This  year  the  Municipal  Railway  will  receive  almost  $6  million  from 
revenue  shar ing , 

Commissioner  Sanger  said  that  he  was  equally  concerned  about  the 
relationship  between  the  Fast  Pass  price  and  the  cash  fare  as  the 
level  of  the  cash  fare  itself.     He  added  that  he  did  not  want  to  see 
the  Fast  Pass  maintained  at  a  ratio  of  40  rides. 

Mr.  Nothenberg  agreed.     He  said  that  it  is  his  opinion  that  there 
must  be  a  cash  fare  increase  in  the  foreseeable  future.     There  does 
not  appear  to  be  any  way  of  avoiding  the  Gann  limitation  other  than 
to  increase  revenues  from  sources  other  than  from  the  proceeds  of 
taxes . 

Commissioner  Sanger  asked  that  staff  compile  a  list  of  potential 
service  additions  which  have  been  requested  and  which  staff  believes 
are  supportable  if  funds  were  available,   include  the  cost  of  those 
services  and  the  service  which  has  just  been  approved. 

Commissioner  Lenvin  said  that  it  would  be  her  preference  to  look  at  a 
fare  increase  rather  than  reductions  in  service . 

******** 

Hazardous  Waste 

Mr,  Nothenberg  reported  that  a  letter  had  been  received  from  the 
State  Department  of  Health  Services  regarding  the  University  Mound 
site  stating  that  the  site  has  been  cleaned  up  adequately  and  that  no 
health  hazard  exists. 


85-130 


******** 


Resolution  No.   85-0321  —     Declaring  an  emergency  and  approving 
expenditure  of  funds  to  relocate  employees  occupying  asbestos 
contaminated  office  space  in  a  portion  of  2610  and  2620  Geary 
Boulevard . 

Mr.  Nothenberg  said  that  the  law  requires  that  the  City  notify 
everyone  who  worked  in  that  environment  that  they  are  entitled  to  a 
free  health  examination.     He  said  that  such  notices  have  been  sent  to 
all  of  the  people  who  we  know  worked  there.     We  are  beginning  to  get 
responses  from  persons  wanting  the  examination.     We  will  contract 
with  the  Occupational  Health  Section  at  San  Francisco  General 
Hospital  to  provide  the  examinations.     All  employees  have  been  moved 
out  of  the  area.     Staff  has  looked  at  other  facilities  and  no  other 
asbestos  problems  have  been  found. 

******** 

Resolution  No.   85-0326  ~  Rejecting  all  bids  for  Hetch  Hetchy 
Contract  No.  HH752,  and  authorizing  readvertisement . 

Mr.  George  Drew,  an  engineer  with  the  apparent  low  bidder.  Soil 
Engineering  Construction,   Inc.,   said  that  he  understood  that  the 
fatal  flaw  in  his  bid  was  that  he  did  not  sign  the  page  to  provide 
10%  minority  subcontractors.     He  said  that  there  is  no  work  which 
could  be  subcontracted.     He  said  he  could  provide  more  than  10%  of 
the  value  of  the  contract  in  supplies  and  materials,  and  indicated 
this  in  his  bid . 

Mr.  Arnold  Baker,  Director,   MBE/Contract  Compliance  said  that  all  bid 
documents  were  submitted  to  the  City  Attorney's  office  and  their 
opinion  is  that  the  bid  was  not  responsive.     A  minority  supplier  was 
not  identified  in  the  bid  documents.     Other  bidders  did  respond 
positively  regarding  subcontracting  but  their  bids  were  higher. 

On  motion  of  Commissioner  Lenvin,   seconded  by  Commissioner  Sanger, 
all  bids  were  rejected  and  readvertisement  was  authorized. 

******** 

Resolution  No.   85-0328  —  Awarding  Hetch  Hetchy  Contract  No.  HH-730R 

Mr.  Leo  Jed,  Deputy  General  Manager  and  Chief  Engineer,  PUC,  said 
that  when  the  bids  were  initially  reviewed  it  appeared  that  both  the 
low  bidder  and  the  second  low  bidder  would  be  recipients  of  the  5% 
bid  preference  for  local  contractors,  and  therefore,   it  would  not 
affect  the  outcome  of  the  award.     Upon  further  investigation  Mr. 
Arnold  Baker  advised  that  L.  K.  Comstock  &  Company,   Inc.,   the  low 
bidder,  should  not  be  considered  a  local  firm,  so  staff  prepared 
materials  to  award  to  Abbett  Electric  Corporation.     L.  K.  Comstock 
submitted  a  protest  which  resulted  in  still  further  investigation. 

Mr.  Baker  stated  that  he  is  now  prepared  to  reverse  his  earlier 
opinion  and  approve  local  preference  for  L.  K.  Comstock  &  Company, 
Inc.      Initially,   the  bid  submitted  by  L.   K.  Comstock  did  not  indicate 
the  firm  was  applying  for  the  local  preference.     The  firm  was 
contacted  by  telephone  and  stated  they  wanted  the  preference. 
Following  two  random  site  investigations  to  188  Hooper  Street,  San 
Francisco,  when  the  office  was  not  open,  a  denial  letter  was  sent. 
In  response,  Mr.  Baker  said  that  the  firm  invited  him  to  tour  their 
office.     He  said  that  he  found  that  the  office  did  not  have  a 
secretary,  but  various  files  were  maintained  in  the  office,  there  was 
a  fabrication  area,  a  field  engineering  area  and  the  rolling  stock 
bears  the  188  Hooper  Street  address.     Although  the  firm  is 
incorporated  in  Connecticut  and  has  a  regional  office  in  Walnut 
Creek,  California,   their  business  tax  records  show  that  they  have 
been  doing  business  in  San  Francisco  since  1972. 


85-131 


On  motion  of  Commissioner  Sanger,  seconded  by  Commissioner  Lenvin, 
Contract  No,  HH730R  was  awarded  to  L.  K.  Comstock  &  Company,  Inc., 
the  low  bidder. 

Resolution  No.   85-0329  —  Authorizing  a  professional  services 
agreement  with  Corrpro  for  cathodic  protection  studies. 

Commissioner  Lenvin  moved.  Commissioner  Barletta  seconded,   to  allow 
Commissioner  Sanger  to  abstain  from  voting  on  this  matter.  The 
motion  was  adopted. 

Commissioner  Lenvin  moved  approval  of  the  agreement.  Commissioner 
Barletta  seconded.     Resolution  No.   85-0329  was  adopted. 


******** 


THEREUPON  THE   MEETING  WAS  ADJOQRNED:      2:56  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


85-132 


PUBLIC    UTILITIES  COMMISSION 
CITY  AND   COUNTY  OF   SAN  FRANCISCO 


Resolution  No.  85-0317MR 


8-6-85 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;,  thereof 
and  the  City  Attorney,  this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 
&  Prayer 


Non-litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Phyllis  Larsen 


84C0100-1  11-1  11-19-84  A($  221.21) 
$50,000.00+  B  ($9,  778.  79) 

$10,000.00 


Litigated  Settlements 


Melissa  Leib,  82C0052-9         20-3  8 

now  an  adult  $10,000.00 

(Co-deft  to  pay  $3,250.00,  also.) 


-19-82 


A 


13,000.00 


Frankie  Mae  Owens 


81S0291-1 
$25,000.00 


5-2 


3-27-82 


A 


9,000.00 


RESOLVED,     That  the  portion  of  Resolution  85-0265MR 
adopted  7-9-85  payable  to  Roselyn  M.  March  aka 
Rosalyn  M.  March,  pertaining  to  the  lien  for  $249.40 
payable  to  Dept.   of  Social  Service  be  rescinded. 


Judgments 


None 


$32,000.00 


Total  Settlements : 


(3) 


Index  560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  August  6,  1985. 


Romaine  A.  Boldridge,  Secretary 


8-6-85 


PUBLIC  UTILITIES  COMMISSION 


CftV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


85-0318 


RESOLVED,  That  this  Commission  approves  the  specifications  as 
prepared  and  recommended  by  staff,  and  hereby  authorizes  Bi d  Cal 1  as 
foil ows: 

Hetch  Hetchy  Contract  No.  748,  Rock  River  Lime  Plant  and  Cottage, 
Pave  Access  Roadway;  and,  be  it  further 

RESOLVED,  That  in  accordance  wi  th  the  provi  sions  of  Chapter  31  , 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determi ned  to  be  categorical ly  exempt  from  the  Cal i forni a 
Environmental  Quality  Act  under  Class  1c(2)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
August  28,  1980  and  April  16.  1981, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CTTV  AND  COUNTY  OF  SAN  FBANCISCO 

85-0319 

RESOLUTION  No  


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  724,  1t  is  necessary  to 
modify  the  contract  to  provide  for  the  removal  of  unforeseen  additional 
layers  of  street  pavement  to  facilitate  underground  transit  power  duct 
bank  construction;  and 

WHEREAS,  Additional  funds  for  this  modification  are  available  in 
Account  No.  909041 ;  and 

WHEREAS,  Work  under  this  contract  has  been  unavoidably  delayed 
for  64  days  due  to  additional  work  under  Contract  change  orders;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  Debit  Modifica- 
tion No.  4  to  Hetch  Hetchy  Contract  No.  724,  Market  Street.  Fremont  to 
Jones  Streets,  Trolley  Overhead  Reconstruction  and  Related  Work,  in  the 
amount  of  $8,600.00  and  authorizes  an  extension  of  time  of  64  calendar 
days  for  unavoidable  delays. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


AUGUST      R  1985 


Secretary,  Public  Uta 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  ^.  85""C320 


WHEREAS,  The  Public  Utilities  Commission  authorized  its  General 
Manager  to  contract  with  Ripley  Associates  for  urban  design 
consulting  services  on  the  Market  Street  Planning  Project  in 
July  1984;  and 

WHEREAS,  The  aforementioned  contract  stipulated  work  completion 
on  or  before  June  30,  1985,  for  an  amount  not  to  exceed 
$15,000.00;  and 

WHEREAS,  The  PUC  Planning  staff  has  determined  that  the  final 
report  be  expanded  to  include  detailed  section,  plan  and 
perspective  drawings;  and 

WHEREAS,  Ripley  Associates  has  estimated  the  necessary  time  and 
expense  to  complete  additional  work  requested  by  the  PUC  staff; 
now  therefore,  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission 
does  hereby  authorized  its  General  Manager  to  execute  a 
contract  modification  with  Ripley  Associates  increasing  the 
contract  amount  to  $20,000  and  stipulating  a  new  completion 
date  of  October  1,  1985. 


(1047W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  1985 


at  its  meeting  of. 


/» 


Secretary.  Public  Utilities  Commi^ion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0321 


WHEREAS,  The  Vice-President  of  the  Public  Utilities  Commission, 
pursuant  to  Sections  6.30  and  21.25  of  the  Administrative  Code,  has 
declared  that  an  emergency  condition  exists  in  the  portion  of  the 
Presidio  Facility  designated  as  2610  and  2620  Geary  Boulevard  because 
of  asbestos  contamination;  and 

WHEREAS,  It  is  critical  that  the  employees  currently  occupying 
that  space  be  relocated  immediately;  and 

WHEREAS,  The  most  expeditious  means  of  relocating  these  employees 
temporarily  is  to  secure  the  rental  of  trailer  type  office  space  and 
provide  for  necessary  utilities;  and 

WHEREAS,  The  estimated  cost  to  perform  the  work  is  $20,000 
(Twenty  Thousand  Dollars);  and 

WHEREAS,  The  funding  to  perform  the  work  is  available  in  the 
Bureau  of  Administration,  Contractual  Services  Line;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  confirms  the  action  of  Its 
Vice-President  of  July  12,  1985,  in  accordance  with  the  provisions 
of  Section  6.30  and  Section  21.25  of  the  Administrative  Code;  and  be 
it 

FURTHER  RESOLVED,  That  this  Commission  approves  the  expenditure 
of  funds  under  emergency  provisions  of  the  City's  Administrative  Code, 
for  relocating  employees  occupying  asbestos  contaminated  office  space 
in  the  portion  of  the  Presidio  Facility  designated  as  2610  and  2620 
Geary  Boulevard. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST  61^ 


\ 


PUBLrC  UTILITIES  COMMISSION 


CnV  AND  COUNTY  Of  SAN  FtUNCISCO 


RESOLUTION  No. 


85-0322 


WHEREAS,  The  Municipal  Railway  wishes  to  conduct  an  engineering 
and  maintenance  evaluation  of  auxiliary  propulsion  units  (A.P.U.'s); 
and 

WHEREAS,  The  Municipal  Railway  was  authorized  to  develop  a 
specification  and  issue  it  with  invitation  for  bids  under  PUC 
Resolution  84-0145;  and 

WHEREAS,  funding  is  available  in  UMTA  Section  3  Technology  Imple- 
mentation Grant  CA-03-3295;  now,  therefore,  be  it 

Resolved,  that  the  Public  Utilities  Commission  hereby  authorizes 
the  Municipal  Railway  to  enter  into  a  contract  with  Abbett  Electrical 
Corporation  to  provide  and  install  15  Auxiliary  Propulsion  Units  on 
Municipal  Railway  Flyer  trolley  coaches  in  an  amount  not  to  exceed 
$292,530. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST 


6  1985 


7 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCrSCO 


85-0323 


RESOLUTION  No. 


WHEREAS,  The  San  Francisco  Municipal  Railway  and  the  Transport  Workers  Union, 
Local  250-A,  inaugurated  their  Joint  Labor/Management  Board  (JLMB)  on  May  20, 
1982;  and 

WHEE^EAS,  Proper  functioning  of  the  JLMB  working  committees  and  Task  Forces 
requires  the  assistance  of  persons  with  labor/management  experience,  group 
facilitation  and  training  skills,  research  and  administrative  capabilities, 
and  program  development  skills;  and 

WHEREAS,  Such  skilled  persons  must  serve  the  JLMB  as  independent  third 
parties,  serving  without  bias  toward  either  labor  or  management;  and 

WHEREAS,  Municipal  Railway  management  and  Transport  Workers  Union,  Local  250-A 
representatives  have  jointly  recruited,  interviewed,  and  selected  Alan 
Browning  for  this  position;  and 

WHEREAS,  The  Public  Utilities  Commission  through  its  Resolution  Number  82-0363 
authorized  the  hiring  of  Alan  Browning  to  serve  as  staff  to  the  JU4B;  and 

WHEE^EAS,  The  need  for  these  services  will  continue  to  exist  and  such  staff 
services  have  been  funded  in  the  1985-86  Municipal  Railway  budget;  now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the  San 
Francisco  Municipal  Railway,  acting  through  the  Director  Purchasing  and 
Services,  to  execute  a  Personal  Services  Agreement  with  Alan  Browning  for  the 
period  ending  June  30,  1986,  total  compensation  not  to  exceed  $20,334  for 
fiscal  year  1985/86. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST 


6  1985 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na    ^J^zT^^ 


WHEREAS,  the  Public  Utilities  Commission  needs  professional  data  processing 
services  for  the  purpose  of  maintaining  the  PUC's  Budget  Preparation  System; 
and 

WHEREAS,  Dean  R.  Brown,  a  sole  proprietor,  is  uniquely  qualified  to 
perform  this  work;  and 

WHEREAS  Mr.  Brown  has  been  providing  these  services  for  the  PUC  since 
1980  as  a  subcontractor  SCT;  and  with  SCT's  reduced  role  it  is  now  necessary 
to  contract  with  him  directly;  and 

WHEREAS  funds  for  such  a  contract  are  specifically  detailed  in  the  1985- 
86  Budget;  now,  therefore  be  it 

RESOLVED  that  this  Commission  approve  the  award  of  a  contract  for  data 
processing    professional  services  in  the  amount  of  $25,000.00  to  Dean  R. 
Brown,  a  sole  proprietor. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST      6 1985 

at  its  meeting  of . 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


8  5'™1>  o 

RESOLUTION  No   


WHEREAS,  The  Metropolitan  Transportation  CommlsBlon 
allocated  $800,000  of  TDA  sales  tax  revenues  to  Muni  for  a  1984-85 
capital  Improvement  allowance ;  and 

WHEREAS,  The  Public  Utilities  Commission  has  authorized 
acceptance  and  expenditure  of  an  UKTA  Section  9  grant  for  FY  84-85 
which  Includes  the  purchase  of  equipment  for  the  Muni;  and 

WHERilAS,  The  Section  9  grant  Is  to  be  matched  (20%)  by 
local  funds;  now,  therefore,  be  It 

RESOLVED,  That  the  Public  Utilities  Commission  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a  supplemental 
appropriation  of  $216,291  of  TDA  Improvement  allowance  monies  to 
match  the  UMTA  Section  9  grant  purchase  of  Muni  equipment. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    AUGUST  1985 


Secretary,  Public  Utilities  Commissmn 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  RIANCISCO 


„  85-0326 

No.  


WHEREAS,  Bids  for  Hetch  Hetchy  Contract  No.  752,  Slope  Protection  at 
Kirkwood  Penstock  Valve  House  were  received  and  opened  publicly  on  June  25, 
1985;  and 

WHEREAS,  The  Utilities  General  Counsel  determined  that  failure  of  the 
low  bidder,  Soil  Engineering  Construction,  Inc.,  to  list 
subcontractors/suppliers  to  be  utilized  on  the  contract  along  with  failure  to 
execute  Attachment  No.  1  (Page  lO-o)  of  the  Affirmative  Action  Program  makes 
this  bid  non-responsive  under  the  provisions  of  Administrative  Code,  Section 
12D9(B)1 ;  and 

WHEREAS,  The  second  low  bid  in  the  amount  of  $192,345.00  exceeds  the 
Engineer's  Estimate  for  the  contract  by  more  than  20%;  and 

WHEREAS,  It  is  the  recommendation  of  staff  that  the  contract  be 
re-evaluated  and  the  plans  and  specifications  be  revised  and  the  contract  be 
readvertised;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  on  Hetch  Hetchy 
Contract  No.  752,  Slope  Protection  at  Kirkwood  Penstock  Valve  House,  and 
authorizes  readverti sement  of  the  work  as  Contract  Ho.  HH-752R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MIGUST       6  1985  ^  


Secretary,  Public  Utilities  Commis^on 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

8S-C327 

RESOLUTION  No.  


WHEREAS.  Bids  for  San  Francisco  Water  Department  Contract  No.  1916, 
8-Inch  Ductile  Iron  Main  Installation  in  Clipper  Street  between  Castro  and 
Dolores  Streets  were  received  and  opened  publicly  on  June  4,  1985;  and 

WHEREAS,  The  bid  documents  for  this  contract  required  that  bidders  must 
be  certified  minority-or  women-owned  business  enterprises,  or  joint  ventures 
composed  of  non-MBE/WBEs  and  MBE/WBEs  wherein  the  interest  of  the  M8E  in  the 
joint  venture  equals  or  exceeds  30%  and  that  of  the  WBE  equals  or  exceeds  10%; 
and 

WHEREAS,  The  Director  of  PUC s  Contract  Compl iance  Office  determined 
that  the  low  bidder,  P&J  Utility  Co.,  who  claimed  to  be  a  WBE,  did  not  qualify 
as  a  WBE;  and 

WHEREAS,  The  Di  rector  of  PUC' s  Contract  Compliance  Office  further 
determined  that  the  second  low  bidder,  W.J,  Gaffney,  Inc..  is  not  an  MBE  or 
WBE  and  did  not  joint  venture  to  meet  the  HBE/WBE  requirements  for  this 
contract;  and 

WHEREAS,  The  third  low  bid  in  the  amount  of  $298,010  exceeded  the 
Engineer's  Estimate  by  more  than  51%  and 

WHEREAS,  It  is  the  recommendation  of  staff  that  the  contract  be 
readverti sed;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  on  San  Francisco 
Water  Department  Contract  No.  1916.  8-Inch  Ductile  Iron  Main  Installation  in 
CI  ipper  Street  between  Castro  and  Dolores  Streets,  and  authorizes 
readverti sement  of  the  work  as  Contract  No.  WD-1916R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST      6  1985 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commis&ion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUffTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  85—0328 


WHEREAS,  Bids  were  received  and  opened  publicly  for  Hetch 
Hetchy  Contract  No.  730R,  Replace,  Repair  and  Paint  Trolley  Poles,  on 
July  2,  1985;  and 

WHEREAS,  Both  the  low  bidder  and  the  second  low  bidder  claimed 
the  Local  Business  bid  preference;  and 

WHEREAS,  The  Director  of  Contract  Compliance,  PUC,  investigated 
the  low  bidder,  L,  K.  Comstock  &  Company,  Inc.  to  determine  whether  the 
firm  qualified  for  the  Local  Business  bid  preference  according  to  the 
Rules  and  Regulations  of  the  Human  Rights  Commission  for  implementing 
Ordinance  No.  139-84  (San  Francisco  Administrative  Code,  Chapter  12D); 
and 

WHEREAS,  It  was  determined  that  L,  K,  Comstock  &  Company,  Inc. 
did  qualify  for  the  Local  Bid  preference;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No.  730R,  Replace,  Repair  and  Paint  Trolley  Poles,  in  the 
amount  of  $439,460.00  to  L.  K.  Comstock  &  Company,  Inc.,  188  Hooper, 
San  Francisco,  California  94107,  and  rejects  all  other  bids  for  the 
work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  AUGUST      6  1985 

at  Its  meeting  of   


Secretary,  Public  Utilities  Commis fion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  Of  SAN  FRANCISCO 


85-0329 

RESOLUTION  No.     ^  ^ 


WHEREAS ,  Thi  s  Commi  ssi on  by  i ts  Resol uti on  No .  85-0086  adopted 
February  26,  1985,  authorized  the  Utilities  Engineering  Bureau  to  prepare 
and  distribute  a  Request  for  Qualifications  to  prospective  consultants  to 
perform  cathodic  protection  studies  and  the  final  design  of  a  cathodic 
protection  system  for  Bay  Division  Pipeline  1  and  2  from  Irvington  Portal 
to  Pul gas  Tunnel ;  and 

WHEREAS,  Qualifications  for  said  services  have  been  received  and 
analyzed  by  the  Utilities  Engineering  Bureau  Selection  Committee;  and 

WHEREAS ,  After  thorough  eval uati  on  of  all  qual i  fi cations 
submitted,  and  oral  interviews  with  the  four  most  qualified  firms,  the 
recommendation  is  made  that  an  agreement  be  entered  into  with  Corrpro  as 
the  team  considered  best  qualified,  to  provide  the  engineering  services 
required  for  the  implementation  of  this  project;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer  to  negotiate  a  detailed  scope  of  work, 
an  appropriate  fee,  and  to  execute  a  professional  service  contract  with 
Corrpro  in  an  amount  not  to  exceed  $140,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetin,  of  AUGUST  ^^;B85  


Secretary, 


PUBLIC  UTILITIES  COMMISSION 

OTV  AND  COUNTY  OF  SAN  FRANCISCO 


85— C330 

RESOLUTION  No.  UPW  \^%J>i^\^ 


WHEREAS,  this  modification  represents  one  change  to  the  MR  820 
contract;  and 

WHEREAS,  this  change  includes  revisions  to  quantities  of  mechanical 
assemblies;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $192,A59.00  for  the  additional  work  as  set  forth 
in  Contract  Modification  No.  78  to  Municipal  Railway  Contract  MR  820, 

Rehabilitation  of  Cable  Car  Trackway,  Mechanical  Components.  ;i 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST        6  1985  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 


85 — l>*3t51 

RESOLUTION  No    


WHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems  maintains  a 
highly  sophisticated  Integrated  Data  Base  Management  System;  and 


V^HEREAS,  The  Commission's  Bureau  of  Management  Information  staff  requires 
expert  consulting  services  to  implement  a  Claims  Reporting  System  and  prepare 
analysis  for  distributed  processing  and  vehicle  maintenance  systems;  and 


WHEREAS,  Danville  Reseach  Associates,  having  worked  for  this  commission,  have 
proven  their  ability  and  technical  expertise  in  providing  such  services;  now. 
Therefore  be  it 


RESOLVED,  That  this  Commission  authorizes  the  PUC  General  Manager  to  enter 
into  a  contract  modification  for  technical  consulting  services  with  Danville 
Research  for  a  period  not  to  exceed  12  months;  and  be  it  further 


RESOLVED,  That  this  Commission  approves  a  contract  not  to  exceed  $120,000, 
$70,000  to  be  provided  from  the  BI^S  FY  85/86  Operating  Budget  and  $50,000  to 
be  funded  by  Metropolitan  Transportation  Commission  funding  for  development  of 
A  Vehicle  Maintenance  System  for  I^IUNl, 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     .,6  1985 


Secretary, 


(J.  ^2'ytlAAJ^\b 

>,  Public  Utilities  Commissiorv 


RUDOLF  NOTHENBERG,  Goncal  Mansgwi 


"PUBLIC  UTILITIHTCOIVIIVIISSION  " 

CITY  AMD  COUrvJTY  OF  SAN  FRANCISCO 


DIANNE  FEINSTEtN.  May 


HETCH  HETCHY 
WATER  ANO  POWER 


san  francisco 
Municipal  railway 


SAN  FRANCISCO 
WATER  DEPARTMENT 


August  22,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
personnel  and  attorney-client  matters  on  Tuesday,  August  27,  1985,  at 
1:30  P.M.,  in  Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Section 
54956.9(a)  regarding  Betchart,  et  al.  v.  C.C.S.F.,  San  Mateo  Superior 
Court  No,  256-890, 


RAB:gj 

cc:    Members,  PUC 
R.  Nothenberg 
D.  Coffey 
G.  Krueger 
J.  Doherty 
M,  Falco 


287  CITY  HALL  -  SAN  FRANCISCO.  CALIFORNIA  94102  •  (415)  558-4986 


ROMAINE  A.  BOLDRIDGE 


Secretary 


MONTHLY  REPORT  OF  JULY  ACTIVITIES 


August   27,  1985 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO: 


General  Manager,  Public  Utilities  Commission 


FROM: 


General  Manager  and  Chief  Engineer 


General  In  format  ion 


Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  July  amounted  to  16.3  billion  gallons  or  62.5%  of  capacity. 
This  is  less  than  the  17.9  billion  gallons  and  68.1%  of  ca pa city  in 
storage  at  the  end  of  June.     For  the  Suburban  system  as  a  whole, 
storage  amounted  to  45.7  billion  gall on s  and  61.5%  of  capacity 
compared  to  48.6  billion  gallons  and  66.2%  of  capacity  at  the  end  of 
last  month. 

Water  Consumption 

Water  consumption  during  July  totalled  364  million  gallons  per 
day  (mgd ) ,  equal  to  last  month ' s  consumpt ion .     Gross  system 
consumption  now  corresponds  to  pre-drought  levels.     The  average 
consumption  over  the  last  12  months  equals  the  average  annual  demand 
for  fiscal  year  1975-76,   and  the  maximum  day  demand  this  July  is  97% 
of  the  demand  on  the  maximum  day  of  record  [June  24,  1976). 
Suburban  consumption  is  a  relatively  higher  percentage  of  overall 
consumption  than  in  1976.     Suburban  use  in  July  amounted  to  73%  of 
total  system  consumption,  compared  with  65%  prior  to  the  drought. 
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Water  Supply 


2 


Hetch  Hetchy  water  import:     An  average  of  299.7  million 
gallons  per  day  (MGD)  for  the  month  of  July. 

Sunol  Valley  Filtration  Plant  ^^^f  ^^^^^ ' 

San  Andreas  Filtration  Plant  treated  66.1  MGD. 

3.     Consumption  (MGD  average): 

July  1985  -  364.6)  ^-^  P«^^^^^  ^^'^^ 

July  1984  -  349.4) 

July  1985  -  364.6)  5.7  percent  more 

July  1976  -  345.0) 

12  months  preceding 

2-ji  7)  4.3  percent  more 


August-1.  1985  -  271.7) 
August  1,  1984     -  258.8) 

Storage  (million  gallons)  as  of  August  1: 


1984  1985 


Increase  %  Full 

Decrease  Capacity 


Alameda  Div.   (Capacity  48,014) 

37,766  29,308  -     8,458  61 

Peninsula  Div.   (Capacity  29,785) 

17,949  16.332  "     1.617  55 

Total  (Maximum  Capacity  77,797) 

55^715  45.640  "  10.075  59 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  3 
different  locations  along  Sawyer  Camp  Road.     The  lock  and  chain  were 
removed  from  the  gate  leading  to  Crystal  Springs  Cottage.     The  cost 
of  vandalism  repairs  was  $500.00.     A  total  of  68  trespassers  were 
evicted  during  the  month. 

On  the  Alameda  watershed  vandals  damaged  fencing  along 
Sunol-Pleasanton  and  at  four  locations  along  Calaveras  Road. 
Several  "No  Trespassing"  signs  were  stolen  from  the  area  around 
Calaveras  Reservoir.     Three  grass  fires  occurred  on  watershed  lands 
during  the  month  consuming  approximately  56  acres  of  grass  and 
brush.     Repair  of  vandalism  damage  amounted  to  $1,700.00,     A  total 
of  72  trespassers  were  evicted  during  the  month. 

In  San  Francisco  vandals  damaged  three  screens  on  the  north  side 
of  Sutro  Reservoir  and  the  gate  at  Sunset  Reservoir.     The  cost  of 
vandalism  repairs  amounted  to  $500.00. 


Net  Paying  Sales 

July 
1985 


Actual 
Estimated 

Increase/ Decrease 
liicr  ease /Decrease  (  %  ) 


$5,654,677 
5,006,414 
648,265 
12.95 


Fiscal  Year 
To  Date 

$  5,654,677 

5,006,414 

648,265 

12.95 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises  pay 
in  July  all  royalties  or  percentage  of  revenue  through  June. 

Santa  Clara  Sand  and  Gravel 
Sunol  Golf  Course 
Crystal  Springs  Golf  Course 
Mission  Valley  Rock 


$36,840.04 
26,570.20 
17,669.48 
36,349.00 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-inile  inspect  ions  were  conducted  on  21  vehicles. 

Vehicle  Accidents 

During  the  month  of  July  there  were  3  accidents,   1  of  which 
was  possibly  avoidable. 

Industrial  Accidents 

There  were  4  lost-time  injuries  in  July.     There  is  a  total  of 
30  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 


July 
1985 


Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 


146 


July 
1985 


48 
16 


Flushing 

The  flushing  program  was  suspended  in  July, 


July 
1985 


Mains  (all  sizes'),  lineal 
feet 


Fiscal  Year 
1985-86 


146 


Fiscal  Year 
1985-86 


48 
16 


-0- 


Fiscal  Year 
1985-86 


-0- 
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HETCH      HETCHY      WATER      AND  POWER 


MEMORANDUM 

August  27.  1985 

TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  T.  L.  CHUNG 

Deputy  General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

HighliRhts 

July  1,  1985  marks  the  first  day  of  the  interim  power  contracts  between 
City  and  the  Modesto  and  Turlock  Irrigation  Districts  and  between  City  and 
PGandE,  replacing  existing  contracts  which  expired  June  30.  1985.  These 
interim  contracts  will  run  through  December  31,   1987.     Under  the  new  terms, 
rates  for  Hetch  Hetchy  power  purchased  by  the  Districts  for  resale  to  their 
customers  will  increase  approximately  five  times,  resulting  in  increased 
revenue  to  the  City  of  some  32  million  dollars  annually.     Provision  included 
in  the  contracts  for  annual  adjustment  of  these  rates  will  track  changes 
prevailing  in  the  power  market. 

While  the  new  contracts  with  the  Districts  will  increase  annual  revenues 
to  City,  the  contract  with  PGandE,  on  the  other  hand,  will  increase  City's 
annual  payment  to  the  company  for  support  of  City's  and  Districts'  generation 
from  $180,000  to  $7,500,000.     The  support  charge  is  a  fixed  charge  which  City 
pays  to  PGandE  regardless  whether  PGandE  power  is  purchased  by  City  for  resale 
to  the  Districts  or  not.     The  Districts  have  agreed  to  reimburse  City,  as 
their  share,  one-half  of  the  total  amount. 


HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Capacity  in 

jLorage  m 
Acre-Feet  on 

Percent 
of 

Storage  in 
Acre-Feet  on 

Percent 
of 

Reserve  ir 

Acre-Feet 

Aug.    1,  1985 

Capacity 

Aug.    1,  198A 

Capacity 

Hatch  Hetchy 

360. AOO 

303, 66A 

8A 

350,355 

97 

Lake  Lloyd 

273,345 

176,978 

65 

2A1,453 

88 

Lake  Eleanor 

27.100 

13.973 

52 

26,726 

99 

660, 8A5 

A94,615 

75 

618, 53A 

94 

Mater  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  for  the  month  of  July 
remained  at  310  mgd  by  the  use  of  all  three  San  Joaquin  Pipelines. 

Power  Production 

During  the  month  of  July,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  44.820,  51.794  and  58.443  million  kilowatthours. 
respectively,  for  a  total  of  155.057  million  kilowatthours,  having  a  value  in 
excess  of  $5,000,000, 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,  City  Hall 


Louis  J.  Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M,  Sanger 
Nancy  C.  Lenvin 
Joseph  F.  Barletta 


2:00  P.M. 


August  27,  1985 


COMMISSIONERS 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitor ing 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


85-133 


Call  to  Order:     2:15  P.M. 


Present:       President  Louis  Giraudo,  Vice  President  H.  Welton  Flynn, 
Commissioner  John  Sanger,  Commissioner  Nancy  Lenvin, 
Commissioner  Joseph  Bar  let t a 


The  Minutes  of  the  regular  meeting  of  August  6,  1985  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission, 


RESOLUTION 
NO. 


On  motion  of  Lenvin,  seconded  by  Flynn,  the  following 
resolution  was  adopted  in  executive  session: 

85-0333  CC  Approving  settlement  in  the  case  of  Betchart,  et  al 
vs  City  and  County  of  San  Francisco  and  authorizing 
execution  of  an  easement  deed  granting  plaintiffs  a 
right-of-way  over  a  watershed  property . 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Flynn,   seconded  by  Lenvin,   the  following 
resolution  was  adopted: 

85-0332        MR      Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$24,000.00. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Flynn,  seconded  by  Lenvin,   the  following 
resolution  was  adopted: 

85-0334        MR      Approving  compromise  settlements  in  the  amount  of 

$80.00  and  collections  in  the  amount  of  $9,601.90  for 
payment  of  damage  claims  which  the  Municipal  Railway 
has  against  miscellaneous  debtors,   for  the  month  of 
July  1985. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Flynn,  seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

85-0335        CC      Approving  Revolving  Fund  payments  made  by  the 

Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$116,669.58,  for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  July  1985. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


85-134 


On  motion  of  Flynn,   seconded  by  Lenvin,   the  following 
resolution  was  adopted: 

85-0336        FM      Approving  amendment  of  Rule  6,  Rules  and  Regulations, 
Public  Utilities  Commission  Revolving  Funds, 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger ,   Lenvin,  Bar  let ta 


On  motion  of  Flynn,   seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

85-0337        MR      Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No,  MR-92  6,  Kirkland  Division:     Bus  Yard 
Pavement  Resurfacing. 

VOTE :     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Bar let t a 


On  motion  of  Flynn,   seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

85-0338        HH      Rejecting  all  bids  received,  Hetch  Hetchy  Contract 

No.  HH-754,  Transit  Power  Substations ,  Repair  Leaks, 
and  authorizing  the  readvertising  of  the  contract 
under  Hetch  Hetchy  Contract  No,  HH-754R. 

VOTE:     Ayes  -  Giraudo ,  Flynn ,  Sanger ,   Lenvin ,  Bar  let ta 


On  motion  of  Flynn,  seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

85-0339        HH      Awarding  Hetch  Hetchy  Contract  No,  HH-723R,  Tunnels 

and  Pipelines,  General  Repairs,  San  Joaquin  Pipelines 
No,   1,  2  and  3,  Raise  Valve  Boxes,  in  the  amount  of 
$37,777.00  for  Alternate  C,  to  Cunningham  &  Sons, 
Inc. ,  Contractor, 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Flynn,  seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

85-0340        HH      Awarding  Hetch  Hetchy  Contract  No.  HH-749, 

Moccasin-Newark  Transmission  Line ,  Pa int  Steel 
Towers ,   in  the  amount  of  $90,000.00,  to  Redwood 
Painting  Co.,   Inc.,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Flynn,  seconded  by  Lenvin,   the  following 
resolution  was  adopted: 

85-0341        WD      Awarding  Water  Department  Contract  No.  WD-174BR,  Lake 
Merced  Pump  Station,  Standby  Power  Facilities,  in  the 
amount  of  $481,387.00  for  Alternate  2,  to  A,  Ruiz 
Construction  Co, ,  &  Assoc. ,   Inc. ,  Contractor. 

VOTE :     Ayes  -  Giraudo ,  Flynn,  Sanger ,  Lenvin,  Bar  let ta 


85-135 


On  motion  of  Flynn,   seconded  by  Lenvin,   the  following 
resolution  was  adopted: 

Awarding  Water  Department  Contract  No.  WD-1912, 
8-Inch  Ductile  Iron  Main  Installation  in  Burrows 
Street  between  Hamilton  and  Bowdoin,   in  the  net 
amount  of  $26,050.00,  to  Uniacke  Contruction,  Inc., 
Contractor , 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Flynn,  seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

Approving  Debit/Credit  Modifications  Nos.  159  through 
164  to  Municipal  Railway  Contract  No,  MR-684, 
Rehabilitation  of  Cable  Car  Barn  and  Associated 
Trackway,  for  additional  work  at  a  cost  of 
$50,498.22,  Tutor-Saliba,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Flynn,  seconded  by  Lenvin,   the  following 
resolution  was  adopted: 

Rescheduling  the  regular  meeting  of  September  10, 
1985  to  Tuesday,  September  17,   1985,  at  2:00  P.M.,  in 
Room  282,   City  Hall,  San  Francisco,   California;  and 
rescheduling  the  regular  meeting  of  September  24, 
1985  to  Tuesday,  October  1,   1985,  at  2:00  P.M.,  in 
Room  282,  City  Hall,  San  Francisco,  California. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  the  appointment  made  by  the  General  Manager 
of  Public  Utilities  of  William  G.  Stead  as  General 
Manager ,   Municipal  Railway,  effective  September  16, 
1985. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  circulate  a  Request  for  Proposals  from  private 
firms  to  design,   install,  and  maintain  a  maximum  of 
1000  commercial  and  non-commercial  transit  shelters 
along  Municipal  Railway  routes, 

VOTE:     Ayes  -  Giraudo,   Flynn,   Sanger,   Lenvin,  Barletta 


85-136 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0347        GM      Setting  the  date  of  Monday,  September  16,   1985,  at 

5:30  P.M.   in  Room  1194,  State  Office  Building  and,  if 
needed,   continuing  to  Tuesday,  September  17,  1985,  at 
2:00  P.M.,   in  Room  282,   City  Hall,  San  Francisco, 
California,   for  a  publ ic  hearing  to  consider 
suspension  of  a  portion  of  the  Municipal  Railway 
monthly  adult  Fast  Pass  price. 

VOTE :     Ayes  -  Flynn ,  Sanger ,  Lenvin,  Barletta 
Noes  -  Giraudo 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0348        GM      Setting  the  date  of  Monday,  September  16,   1985,  at 

5:30  P.M.   in  Room  1194,  State  Office  Building  and,  if 
needed ,  continuing  to  Tuesday ,  September  17,   1985,  at 
2:00  P.M.,   in  Room  282,  City  Hall,  San  Francisco, 
California,   for  a  public  hearing  to  consider  adoption 
of  a  revised  schedule  of  rates,   fares  and  charges  to 
be  charged  by  the  Municipal  Railway. 

VOTE :     Ayes  -  Flynn ,  Sanger ,  Lenvin,  Barletta 
Noes  -  Giraudo 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0349        MR      Author izing  minor  route  revision  to  line 

52-EXCELSIOR,   relocating  line  northbound  from  Duncan 
Street  onto  Diamond  Heights  Boulevard  to  serve 
handicapped  residents. 

VOTE :     Ayes  -  Giraudo ,  Flynn,  Sanger ,  Lenvin,  Bar let  ta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0350        MR      Approving  the  plans  and  specifications  as  prepared  by 
staff ,  and  author izing  Bid  Call  for  Municipal  Rai Iway 
Contract  No,  MR-950,  Woods  Division:  Transmission 
Dynamometer  Installation. 

VOTE :     Ayes  -  Giraudo ,  Flynn,  Sanger ,  Lenvin,  Bar  let  t a 


On  motion  of  Flynn,   seconded  by  Lenvin,  the  following 
resolution  was  adopted: 

85-0351        MR      Awarding  Municipal  Railway  Contract  No.  MR-924, 

Various  Locat ions ,  Elect ronic  Secur ity  Systems ,  in 
the  amount  of  $512,137.24,  to  the  second  low  bidder, 
ADT  Security  Systems,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 
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Commissioner  Giraudo  was  excused  at  3:40  P.M. 


On  motion  of  Lenvin,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0352        MR      Authorizing  the  Municipal  Railway  to  modify  a 

contract  with  Boo z-A lien  &  Hamilton  for  engineering 
services  related  to  the  completion  of  Phase  II  LRV 
vehicle  modification,   increasing  the  contract  amount 
by  $270,000.00,  and  extending  the  completion  date  to 
June  1,  1986. 

VOTE:     Ayes  -  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0  35  3        MIS    Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  a  Contract  Modification  with  C.G. 
Computer,   Inc .   for  the  continuance  of  technical 
consulting  services  for  a  period  not  to  exceed  12 
months,  and  for  an  amount  not  to  exceed  $52,000.00. 

VOTE:     Ayes  -  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0354        MIS    Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  a  Contract  Modification  with 
Information  System  Associates  for  the  continuance  of 
technical  consulting  services  for  a  per iod  not  to 
exceed  12  months,  and  for  an  amount  not  to  exceed 
$70,000.00. 

VOTE:     Ayes  -  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0355        FM      Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  Agreement  with  CalTrans  for  the 
continued  operation  of  an  expanded  shuttle  bus 
program  between  the  CalTrain  Terminal  at  4th  and 
Townsend  and  the  Downtown  Area,   for  Fiscal  Year 
1985-86. 

VOTE:     Ayes  -  Flynn,  Sanger,   Lenvin,  Barletta 


Commissioner  Giraudo  returned  3:48  P.M. 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0356        CC      Awarding  grazing  lease  to  Ernest  J.   Pombo,  for  Parcel 
No.  13  consisting  of  160  acres  in  Alameda  County,  in 
the  amount  of  $3,040.00  per  year,   for  a  five-year 
term  commencing  November  1,  1985. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 
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On  motion  of  Sanger,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0357        CC      Awarding  grazing  lease  to  Boyd  M.  Olney,  Jr.,  dba 

Four  Bar  Cattle  Company,   for  Parcel  No,   34  consisting 
of  1200  acres  in  Alameda  County,   in  the  amount  of 
$30,000.00  per  year,  for  a  five-year  term  commencing 
November  1,  1985. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0358        CC      Awarding  grazing  lease  to  Stanley  Garcia,   for  Parcel 
No.  42  consisting  of  715  acres  in  Alameda  County,  in 
the  amount  of  $16,802.50  per  year,   for  a  five-year 
term  commencing  November  1,  1985, 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Flynn,  the  following 
resolution  was  adopted: 

85-0359        CC      Awarding  grazing  lease  to  Jack  Bohan,  for  Parcel  No. 

51  consisting  of  67  acres  in  Santa  Clara  County,  in 
the  amount  of  $1,072.00  per  year,   for  a  five-year 
term  commencing  November  1,  1985. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0360        CC      Awarding  grazing  lease  to  Dennis  Tosta,   for  Parcel 

No.  60  consisting  of  142  acres  in  Alameda  County,  in 
the  amount  of  $2,272.00  per  year,   for  a  five-year 
term  commencing  November  1,  1985. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0361        E        Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.  HH-703,  No.   33  Ashbury  Extension, 
Trolley  Overhead  Construction. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

85-0362        E        Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No,  HH-744,  Cherry-Eleanor,   Pumping  Station. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 
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On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 


85-0363 


85-0364 


85-0365 


85-0366 
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E        Awarding  Hetch  Hetchy  Contract  No.  HH-757,  Kirkwood 

Powerhouse  Addition,   in  the  amount  of  $10,819,566.00, 
to  Tutor -Saliba  Corporation,   Contractor . 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


On  motion  of  Lenvin,   seconded  by  Flynn,  the  following 
resolution  was  adopted: 

E        Awarding  Water  Department  Contract  No.  WD-1925,  Paint 
Exterior  of  Corporation  Yard  Buildings  in  San 
Francisco,   in  the  amount  of  $57,320.00,  to  Gitane 
Painting  &  Waterproofing,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

E        Authorizing  the  Utilities  Engineering  Bureau  to 

request  proposals  from  consulting  firms  to  provide 
engineering  design  and  construction  documents  for  the 
San  Andreas  Water  Filtration  Plant,  Expansion,  and 
f inal  studies  and  conceptual  design  for  the  Crystal 
Springs  Water  Filtration  Plant. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


E        Authorizing  the  Utilities  Engineering  Bureau  to 

request  proposals  from  consulting  firms  to  perform 
comprehensive  studies  and  analysis  and  prepare  the 
draft  Environmental  Impact  Report  for  the  Crystal 
Springs  Water  Filtration  Plant  Project. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 


On  motion  of  Sanger,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

E        Authorizing  the  Deputy  General  Manager  and  Chief 
Engineer,   Public  Utilities  Commission,  to  execute 
Amendment  No.  5  to  a  Professional  Services  Agreement 
with  Kaiser  Engineer s/DMJM  for  additional  consulting 
services  in  connection  with  the  Geneva  Carbarn  Site, 
in  the  amount  of  $9,680.00. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,  Lenvin,  Barletta 
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On  motion  of  Sanger,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0368         E         Approving  Debit  Modification  No  3  to  Hetch  Hetchy 

Contract  No.  HH-675R,  Bryant  Building,  New  Shop  and 
Storage  Facilities,   for  additional  work  at  a  cost  of 
$68,521.00,  Anderson  Contractors,   Inc.,  Contractor; 
and  authorizing  the  transfer  of  funds  in  the  amount 
of  $84,000.00. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Sanger,   Lenvin,  Barletta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Introduction  of  Old  Business 

Commissioner  Flynn  noted  that  many  articulated  buses  are  not  pulling 
into  bus  zones  on  Van  Ness  Avenue.     He  urged  compliance  with  the 
rules . 

Introduction  of  New  Business 

President  Giraudo  announced  that  the  Commission  met  in  executive 
session  and  approved  settlement  in  the  case  known  as  Betchart,  et  al 
V.  City  and  County  of  San  Francisco, 

Report  of  the  General  Manager 

Toxic  Waste  and  Hazardous  Materials 

Mr .  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  reported 
that  the  District  Attorney  assigned  an  investigator  to  determine  if 
there  had  been  any  criminal  liability  regarding  the  handling  of  toxic 
and  hazardous  materials  at  University  Mound.     The  finding  was  that 
there  was  no  criminal  liability  but  that  all  City  Departments  are 
undertrained  and  under  informed  regarding  the  purchase,  use,  storage 
and  disposal  of  products  containing  any  of  the  almost  200  substances 
designated  as  being  hazardous.     The  City  has  appointed  a  committee, 
headed  by  the  Chief  Administrative  Officer,  to  develop  a  citywide 
pol icy.     Our  departments  are  currently  tak  ing  an  invent  ory  of  all 
materials  used.     We  will  need  to  make  an  investment  in  staff  or 
outside  expertise  to  come  into  compliance  with  the  law. 

Commissioner  Sanger  suggested  that  a  survey  be  undertaken  to  identify 
those  materials  which  should  be  replaced  with  a  less  hazardous 
substance. 

Mr.  Nothenberg  replied  that  the  Safety  Officer  will  be  approving  all 
purchase  orders.     He  will  verify  the  contents  before  placing  the 
order  and  use  substitute  materials  where  possible, 

Mr .  Nothenberg  said  that  he  concurs  with  the  recommendations  in  the 
District  Attorney's  report  that  a  central  City  authority  be  formed  to 
deal  with  the  question  of  hazardous  materials  and  that  the  City 
obtain  a  disposal  site. 

******** 
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Resolution  No.   85-0345  —  Approving  the  appointment  of  William  G. 
Stead  as  General  Manager,   Municipal  Railway. 

Mr.  Nothenberg  expressed  his  appreciation  to  the  three  Deputy  General 
Managers  who  have  held  the  organization  together  for  the  last  six 
months:   Mr.   Paul  Toliver,  Deputy  General  Manager,  Operations;  Ms. 
Ann  Branston,  Deputy  General  Manager,   Equipment  Maintenance;  and  Mr. 
Edward  Pearson,  Deputy  General  Manager,   Facilities  Maintenance. 

President  Giraudo  welcomed  Mr.   Stead  to  the  position  of  General 
Manager,   Municipal  Railway  and  also  to  the  City  of  San  Francisco. 

Mr.  Stead  said  that  he  was  honored  to  accept   the  position,  and  said 
that  he  was  exhilarated  at  the  opportunity  to  come  to  San  Francisco. 

******** 

Resolution  No.   85-0347  and  85-0348  setting  the  date  of  Monday, 
September  16,   1985  at  5:30  P.M.   for  a  public  hearing  to  consider 
suspension  of  a  portion  of  the  Fast  Pass  price  and  to  consider 
adoption  of  a  revised  schedule  of  rates ,  fares  and  charges, 

Mr.  Nothenberg  said  that  the  department  is  required  to  submit  a  plan 
to  the  Finance  Committee  of  the  Board  of  Supervisors  stating  how  we 
would  manage  if  there  were  a  2-1/2  to  5  percent  budget  cut  in  general 
fund  support.     He  said  that  staff  is  preparing  a  package  of  service 
reductions  which  will  be  presented  to  the  Commission  on  September  17, 
1985.     The  package  will  then  be  forwarded  to  the  Board  of  Supervisors 
in  letter  form,   stating  this  is  how  we  will  take  the  cuts.     One  way 
to  stave  off  service  reductions  is  to  generate  more  nongeneral  fund 
revenue.     It  is  in  this  interest  that  staff  is  seeking  a  new  fare 
structure . 

Mr.  Nothenberg  stated  that  the  Board  of  Supervisors  is  desirous  of 
keeping  the  Fast  Pass  price  at  $20.00  until  a  new  fare  structure  is 
in  effect.     Therefore,  a  hearing  is  requested  to  consider  this  matter 
also. 

Commissioner  Sanger  said  that  he  had  no  problem  with  a  fare 
increase.     However,  he  would  like  to  see  it  packaged  with  some 
service  improvements. 

Commissioner  Lenvin  moved  to  schedule  these  matters  on  the  night  of 
September  16,   1985  and  continue  it  to  the  afternoon  of  September  17, 
1985 .     Commissioner  Bar  let t a  seconded .     Commissioner  Sanger  said  that 
in  order  to  avoid  having  the  same  people  testify  both  days  the 
hearing  should  be  noticed  for  the  16th  with  a  statement   that  if  the 
hear ing  is  not  completed  on  the  night  of  the  16th  it  will  be 
continued . 

******** 

Resolution  No.  85-0346  —  Authorizing  a  request  for  proposals  for  a 
transit  shelter  program. 

President  Giraudo  asked  for  clarification  regarding  the  ratio  of 
advertising  to  nonadver tising  shelters . 

Mr.  Mark  Weisman,  Transit  Planner,   replied  that  the  RFP  calls  for  the 
contractor  to  bid  the  ratio.     The  program  calls  for  350  shelters  to 
be  built  the  first  year.     The  contractor  will  bid  how  many  of  those 
will  be  advertising  and  how  many  will  be  nonadvertising  shelters. 
The  contractor  is  in  the  best  position  to  determine  how  many  of  each 
will  make  the  program  economically  feasible. 
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Mr.  Nothenberg  added  that  once  the  contract  is  awarded  the 
construction  schedule  will  reflect   the  ratio  of  advertising  to 
nonadvertising  shelters . 

Commissioner  Sanger  pointed  out  that  the  RFP  requires  the  contractor 
to  replace  existing  shelters,  of  which  approximately  two  thirds  are 
nonadvertising  shelters.     In  effect  we  are  establishing  a  floor  for 
nonadvertising  shelters  equal  to  the  number  of  replacement 
nonadvertising  shelters . 

It  was  agreed  that  the  President  would  send  a  letter  to  the  Board  of 
Supervisors  advising  them  that  the  RFP  has  been  approved  and  of  the 
procedures  taken  prior  to  its  approval. 

******** 

President  Giraudo  was  excused  at  3:40  P.M.  and  returned  at  3:48  P.M. 

******** 

Resolutions  No.   85-0366,   85-0357,   85-0358,    85-0359  and  85-0360  — 
Awarding  grazing  leases  in  Alameda  and  Santa  Clara  counties. 

Commissioner  Sanger  questioned  the  low  rental  pr Ices  bid  for  some  of 
the  parcels.     He  requested  an  evaluation  regarding  a  justification 
for  retaining  parcels  number  8,   52  and  63  or  information  as  to  how 
they  fit  into  watershed  protection  given  a  proposed  five  year  lease 
at  a  sum  that  makes  no  difference  to  us  from  a  revenue  point  of  view, 

******** 

Resolution  No.  85-0363  —  Awarding  Hetch  Hetchy  Contract  No,  HH-757, 
Kirkwood  Powerhouse  Addition,  to  Tutor-Saliba  Corporation, 

Mr .  Nothenberg  said  that  this  contract  would  not  be  approved  unti 1 
the  necessary  environmental  clearances  are  received,  but  we  need  to 
get  the  process  underway  so  that  we  can  proceed  when  the  negative 
declaration  is  received.     The  Controller  will  not  certify  the 
contract  until  the  negative  declaration  is  received. 

Commissioner  Sanger  said  that  the  Commission  should  certify  before 
taking  act  ion  that  it  has  read  and  acknowledged  the  findings  of 
whatever  env ironmental  documentation  there  is . 

Mr.   Leo  Jed,  Deputy  General  Manager  and  Chief  Engineer,  PUC,  said 
that  he  had  been  operating  on  the  advice  of  counsel.     We  don't  intend 
to  issue  a  notice  to  proceed  before  we  have  a  clearance. 

Mr.  Arnold  Baker,  Director,  MBE/Contract  Compliance  said  that  in 
evaluating  the  bids  it  was  found  that  Homer  J.  Olsen  and  Rosendin,  a 
joint  venture,  met  all  of  the  MBE/WBE  requirements.     They  are  the 
third  low  bidder.     The  second  low  bidder,  Robbelen,  met   the  MBE 
requirement  and  the  WBE  requirement,   if  the  WBE  is  certified.     We  are 
still  checking  on  the  certification,     Tutor-Saliba,  the  low  bidder, 
has  17.5  percent  MBE  and  3.1  percent  WBE.     When  queried  about  this, 
they  wrote  a  letter  saying  they  thought  they  could  achieve  24  percent 
MBE  participation. 

In  reply  to  questions  by  Commissioner  Sanger,  Mr.   Baker  said  that  the 
goals  for  this  contract  are  30  percent  MBE  and  10  percent  WBE.  And, 
Tutor-Saliba  has  the  same  WBE  on  which  his  office  is  checking  the 
certification. 

Mr.  Jed  said  that  there  is  about  a  $2  million  difference  between  the 
low  bidder  and  the  next  lowest  bidder.     We  are  in  a  time  crunch  as  a 
result  of  accelerating  the  project  by  nine  months  to  get  the  runoff 
in  the  spring  of  1987. 
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Commissioner  Sanger  said  that  the  other  factor  is  if  we  miss  a  year's 
runoff,   it's  worth  $3  million  to  $4  million. 


Mr.   Edward  Allison,  an  attorney  with  the  firm  of  Graham  &  James, 
representing  Homer  J.  Olsen,    Inc.   and  Rosendin  Electric,  said  that  a 
listed  subcontractor  cannot  be  changed  for  the  reason  that  they  don ' t 
happen  to  be  a  WBE .     He  said  that  his  client  is  entitled  to  a  10%  bid 
preference  for  MBE  and  LBE ,   local  business  enterprise.     That  reduces 
its  gross  bid  to  $12,706,081,  which  makes  them  the  second  low  bidder 
on  the  basis  of  the  alternates  upon  which  the  Commission  proposes  to 
award  to  Tutor -Sal iba .     On  that  basis ,  he  requested  that  the 
Commission  give  serious  consider at  ion  to  awarding  this  contract  to 
the  Olsen/Rosendin  Electric,   joint  venture. 


Commissioner  Flynn  suggested  that  Mr .   Baker  try  to  get  Tutor-Sal iba 
to  come  up  to  24% ,  and  if  they  can ' t ,  assuming  that  their  WBE  i s 
lost,   they  will  have  18%.     If  the  WBE  doesn't  hold,  settle  the  thing 
for  this  time. 

Mr.  Robert  Williams,  the  MBE  and  Affirmative  Action  Officer  for 
Rosendin  Electric,  said  that  his  firm  had  to  determine  MBE/WBE 
certification  before  claiming  its  percentages.     The  other  issue  he 
pointed  out  is  that  once  there  is  a  named  subcontractor  you  cannot 
substitute  unless  you  have  good  cause.     He  said  that  it's  difficult 
to  bid  jobs  cognizant  of  the  MBE  and  WBE  goals  if  they  are  going  to 
be  cast  away. 

Commissioner  Sanger  moved  to  award  the  contract  to  Tutor-Saliba , 
Commissoner  Lenvin  seconded.     Commissioner  Flynn  amended  the  motion 
to  state  that  the  Contract  Compliance,  MBE  Officer  be  charged  with 
the  responsibility  of  seeking  the  goal  of  24%  as  a  condition  of 
award,  or  as  close  to  24%  as  can  be  attained.     Commissioners  Sanger 
and  Lenvin  accepted  the  amendment. 

Resolution  No.   85-0363  was  unanimously  adopted. 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


4:32  P.M. 


ROMAINE   A.  BOLDRIDGE 
Secretary 
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PUBLIC    UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF    SAN  FRANCISCO 


Resolution  No.       85-0332MR  8-27-85 

RESOLVED ,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer         Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 

Sheri  Gregory  83B6093-1  1-3  3-30-84         A  $  9,000.00 

$Und.  Amt 

Victoria  Hall  aka  79S6119-1  2-7  6-18-80         A  15,000.00 

Victoria  W,   Hall  $100,000.00 

Judgments 

None 


$24,000.00 


Total  Settlements:  (2) 


Index     56094  6       Sub-object       14  50 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  August  27,  1985- 


Romaine  A.   Boldridge,  Secretary 


8-27-85 


PUBLIC  UTILITIES  COMMISSION 

CITY      AND      COUNTY      OF      SAN  FRANCISCO 

RESOLUTION   NO.  SS'^OSSS 


WHEREAS,    the  City  Attorney  has   recommended  that   the  case  of 
Betchart,   et  al.   vs.   City  and  County  of  San  Francisco,   San  Mateo 
Superior  Court  No.    256-890  be  settled  and  compromised  by  the  City 
and  County  of  San  Francisco,   as  grantor,   executing  an  easement  deed 
(a  copy  of  which  has  been  submitted  to  this  Commission)   granting  a 
right-of-way  to  plaintiffs  over  watershed  property;  and 

WHEREAS,   this  Commission  finds  that     of   the  settlement 
proposal   recommended  by  the  City  Attorney  is   in  the  best  interests 
of  the  City  and  County  of  San  Francisco  and  its  Water  Department; 

NOW,   THEREFORE,   BE   IT  RESOLVED  that   this  Commission  concurs 
with  and  approves   (subject   to   further  approval  by  the  Board  of 
Supervisors  and  the  Mayor)    the  settlement   recommendation  of  the  City 
Attorney  that  the  aforesaid   litigation  be  compromised  settled  by 
execution  of  an  easement  deed  granting  plaintiffs  a  right-of-way 
over  a  watershed  property;  and 

RESOLVED  FURTHER,    that   the  Board  of  Supervisors,    and  the 
Mayor,   are  hereby  requested  to  enact   appropriate  legislation 
authorizing  City  officials  to  execute  the  proposed  easement  deed. 


I      hereOy     certify      that      the      foregoing      resolution     was     adopted     by  the 

AUGUST    2  7  1985 


Public     Utilities     Commission     at      its     meeting  of 


Secretary,      Public     Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0334 


RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements,  Month  of  July,  1985.  total  amount  billed: 
$158.12,  total  compromise  settlements:     $80.00  and 
approves  collections  Month  of  July,  1985,  amount  of 
$9,601.90.  for  payment  of  miscellaneous  debtors,  per 
lists  dated  August  2,  1985. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST    2  7  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIUN 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0335 


RESOLVED,       That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.  77-0184,  adopted 
April  12,   1977,  payment  of  claims  in  the  amount  of 
$116,669.58,  made  by  the  Municipal  Railway,  month  of 
July,   1985,  per  Revolving  Fund  Direct  Payment-:  Nos. : 
CL0004,   CL0008,   CLOOll,   CL00i6,   CL0018  and  Direct  Pay- 
ment No. :  CL0002. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST    2  71Q85 


PUBLIC  UTILITIES  COMMISSION 


CnV  AND  COUNTY  OF  SAN  nUVNCISCO 


RESOLUTION  No. 


85^0336 


WHEREAS,  Funds  are  authorized  in  the  Rules  and  Regulations,  Public  Utilities 
Commission  Revolving  Fund  for  checking  accounts,  petty  cash  and  change  funds; 
and 

WHEREAS,  Numerous  changes  in  individual  fund  balances  have  been  requested 
by  operating  departments;  and 

WHEREAS,  Additional  modifications  have  been  proposed  by  PUC  Bureau  of  Finance 
staff  based  on  historical  usage  of  funds;  and 

WHEREAS,  Suggested  changes  will  provide  for  more  efficient  use  of  available 
resources;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  and  hereby  requests  the  Controller's 
concurrence  in  amendment  of  Rules  and  Regulations,  Public  Utilities  Commission 
Revolving  Funds  as  identified  in  Attachment  A. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


ftliniIRT   2  71985 


PUBLIC   UTILITIES  COMMISSION 
Revolving  Fund  -  Rules  and  Regulations 


PUBLIC  UTILITIES  COMMISSION 
Rule  6  -  Section  A 


Checking  Account: 


PUC  Finance  Bureau 

Security  Pacific  Bank 
California-Montgomery  Branch 


"from 


$6,000 


TO 


$6,000 


Petty  Cash  Funds,  entrusted  to: 
Claims 

Finance  Bureau 

Utilities  Engineering  Bureau 
UEB  -  Millbrae 
TOTAL 


200 
100 
100 

 0_ 

$6,400 


0 
150 
150 
100 
$6,400 


8-21-85 


Attachment  A/2 


PUBLIC  UTILITIES  COMMISSION 
Revolving  Fund  -  Rules  and  Regulations 


HETCH  HETCHY 

Rule  6  -  Section  D 


Checking  Accounts: 

PUC  Finance  Bureau 

Bank  of  America 
Day  &  Night  Branch 


Petty  Cash  Funds,  entrusted  to; 
Moccasin 

PUC  Finance  Bureau 
Overhead  Lines 
Motive  Power 
Engineering 
TOTAL 


FROM 


TO 


$19,315 


$19,350 


450 
175 

25 
0 

35 


450 
0 
100 
100 
0 


$20,000 


$20,000 


8-21-85 


PUBLIC   UTILITIES  COMMISSION 
Revolving  Fund  -  Rules  and  Regulations 


MUNICIPAL  RAILWAY 
Rule  6  -  Section  E 


Checking  Accounts: 


Muni  -  Claims  Department 

Wells  Fargo  Bank 
Seventh  &  Clement  Branch 


PUC  Finance  Bureau 

Bank  of  America 
French  Medical  Branch 


FROM 


$  75,000 


32,330 


TO 


$75,000 


38.795 


Petty  Cash  and  Change  Funds  entrusted  to: 

Muni  Revenue  Center 

Cable  Car  Machine  Change 
Fast  Pass  Change 
Petty  Cash 

Muni  Community  Affairs 

Muni  Operations 

* 

Muni  Storerooms 

Presidio 
Potrero 
General 
Woods 

Army  Street 
Muni  Ways  &  Structures 
Muni  Engineering 
Utilities  Engineering  Bureau 
Muni  Claims 
Miscellaneous 

TOTAL 


33.516 
190 
150 

200 

300 

150 
230 
500 
500 
0 

100 
100 
100 
0 
130 
$143,516 


26.621 
200 
100 

200 

500 

100 
200 
500 
500 
300 

200 

100 

0 

200 
0 

$143.516 


8-21-85 


PUBLIC  UTILITIES  COMMISSION 
Revolving  Fund  -  Rules  and  Regulations 


S.F.  WATER  DEPT. 
Rule  6  -  Section  F 


Checking  Accounts: 

PUC  Finance  Bureau 

Bank  of  America 
Day  &  Night  Branch 

Consumer  Deposit 

Bank  of  America 

Consumer  Adjustment 
Bank  of  America 

Claims 

Bank  of  America 


FROM 


$85,700 


6,000 


2.500 


800 


TO 


$80,700 


8,000 


4.000 


2,000 


Petty  Cash  and  Change  Funds,  entrusted  to: 
PUC  Funance 
Sunol  • 
Millbrae 
City  Shops 
City  Distribution 
Water  Quality 

Commercial  Division  -  Change  Fund 
TOTAL 


200 
400 
600 
300 
500 
100 
900 
$98,000 


200 
400 
600 
300 
500 
400 
900 
$98,000 


8-21-85 


PUBLIC  UTILITIES  COMMISSION 


CtTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85^337 


WHEREAS.   Under  Municipal  Railway  Contract  No.  MR-926,  the 
pavement  reconstruction  of  the  Kirkland  Division  Bus  Yard  is  to  be 
funded  under  Fund  31-001,   Index  Code  560169.   project  240-01;  now,  be 
it 

RESOLVED,  That  this  Comraiss ion  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Municipal  Railway  Contract  No.  MR-926,  Kirkland  Division:  Bus 
Yard  Pavement  Resurfacing;  and,   be  it  further. 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22  (a)  of  the  San  Francisco  Administrative  Code,  this 
project  is  hereby  determined  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  under  Class  1  (c)  as  set  forth 
in  the  permanent  list  of  categorial  exemptions  adopted  by  the  City 
Planning  Commisssion  on  August  28,    1980  and  April  16,    1981  pursuant 
to  State  Guidelines  as  amended  May  10.  1980. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  Us  meeting  of  ftU  6UST_2_7W5 


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


85-0338 


WHEREAS,  Bids  for  Municipal  Railway  Contract  No.  HH-754,  Transit 
Power  Substations,  Repair  Leaks,  were  received  and  opened  publicly  on 
July  30,  1985;  and 

WHEREAS,  The  low  bid  in  the  amount  of  $92,260.78  for  the  base 
bid  exceeds  the  Engineer's  estimate  for  the  contract  by  58^;  and 

WHEREAS,  It  is  the  recommendation  of  staff  that  the  contract  be 
re-evaluated,  the  plans  and  specifications  be  revised  and  the  contract 
be  readvertised;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  on  Hetch 
Hetchy  Contract  No.  HH-754,  Transit  Power  Substations,  Repair  Leaks, 
and  authorizes  readvertisement  of  the  work  as  Contract  No,  HH-754R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST    2  7  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0339 


RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  723R,  Tunnel s  and  Pi  pel i  nes ,  General  Repai  rs,  San  Joaqui  n  Pi  pel i  nes 
No.  1,  2  and  3,  Raise  Valves  Boxes,  in  the  amount  of  $37,777.00  for 
Alternate  C  to  Cunningham  &  Sons,  Inc..  as  the  lowest  responsive  bidder, 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  AUGUST    2  71985 

at  Its  meeting  of  


Secretary,  Public  Utilities  Commismon 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


85-034O 

RESOLUTION  Na   


RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  749,  Moccasin-Newark  Transmission  Line,  Paint  Steel  Towers  in  the 
amount  of  $90,000.00  for  painting  42  towers  to  Redwood  Painting  Co., 
Inc.,  P.O.  Box  1269,  Pittsburg,  CA  94565  as  the  lowest  responsive  bidder 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  ftUGUST    2  7 1985 

at  Its  meeting  of  -  


^i^ytuu^  (J. 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTl'  OF  SAN  FRANCISCO 


85-0341 

RESOLUTION  No.  


WHEREAS,  Under  Water  Department  Contract  No.  1748R,  construction 
of  standby  power  facilities  of  Lake  Merced  Pump  Station  is  to  be 
performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
August  13,  1985;  now,  therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  awards  Water  Department 
Contract  No.  1748R,  Lake  Merced  Pump  Station,  Standby  Power  Facilities, 
in  the  amount  of  $481,387.00  for  Alternate  2  to  A.  Ruiz  Construction  Co., 
A  Assoc..  Inc.,  583  Shotwell  Street.  San  Francisco.  CA  94110,  as  the 
lowest  responsive  bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    AUGUST    2  71985   


ICJryKAJUTJL  [J,  U-yiJ^i'^ 


Secretary,  Public  Utilities  Commiwsion 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  85-^0342 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  1912.  8-Inch  Ductile  Iron  Main  Installation  in 
Burrows  Street  between  Hami 1  ton  and  Bowdoi n ,  i n  the  net  amount  of 
$26,050.00  to  Uniacke  Construction,  Inc.,  5698  Diamond  Height  Blvd., 
San  Francisco  CA  94131  as  the  lowest  responsive  bidder,  and  rejects  all 
other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

 AUGUST    2  7198S 


Secretary, 


(J,  ii'/UAU'fLb 

ry.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cnv  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  85''*0343 


UHEREAS,  these  include  hand-mining  to  remove  debris  after  the  emerqency  under- 
pinning of  the  southeast  corner  of  the  barn;  cutting  back  of  metal  decki %  at 
f."HK"7'''°'i  a.  closure  plate  at  the  edge  of  the  first-floor  mezzanine 
deck;    standby   time   during   PGSE   operations;    hollow  metal    door   frame   and  W 
r^^l  ^"d  for  wall  at  second-floor  mezzanine,  reloca  ^on 

iLl  l      n  ^"^^  ^°  conflict  with  structural  beam;  added  bracing  within  ihe 

^H^ftTnn/i  ^  °1  ''^^^  change  of  door  ?ype 

add  tional  door  frames;  additional  quarry  tile  work  at  museum  entry;  revised 
locker  sizes  at  second-floor  men's  room,  revised  curb  and  grade  formwork  at  the 
Washington  Street  barn  exit;  associated  standby  time  for  concrete  pour  and 
revised  grade  beam  due  to  wall  conditions;  and  ^  ' 

WHEREAS,  also  included  are  removal  and  replacement  of  anchor  bolts  at  tne  ends  of 
the  beams  at  elevation  189' -5^';  extended  maintenance  of  the  sewer  bypass  around 
the  main  sheave  room;  compensation  for  differing  site  conditions  at  two  locations- 
premium  time  for  testing  the  10  and  40-ton  cranes  at  night;  placement  of  a  one- 
rrfaVro7'b'arn"w  h^".-'^'".°'.  non-r,ted;  flashing  and  *  a'ddi  tional  brick  t 
io  the  h.rn-  ,hhV  1  ^'iT^  Structure;  a  high-voltage  cable  from  a  PG&E  vault 
^°J„/k"^"'u   ^,  ""^^  insulation;  removal  of  dowels  and  grout  at  exposed 

part  of  brick  chimney;  revisions  to  north  and  south  wall  grade  beams;  and 

WHEREAS,  credits  were  negotiated  for  minor  items  including  16-ounce  in  lieu  of 
2a-ounce  copper  flashing;    plaster   in   lieu  of  concrete  curb;    reduced  welding 

thirri'rrt  nf"'-!''''"  ^'T?'  °^  specified  finish  on  window  sashes;  lack  of 

third  coat  of  oil  on  wood  block  museum  floor;  deformations  in  metal  deck  above 
museum;  use  of  less-expensive  lock  cylinders  at  maintenance  shop;  omission  o? 
miscellaneous  steel  angle  at  various  vent  locations;  omission  of  bent  plate  at 
mechanical  roof  openings;  omission  of  part  of  angle  nosing  at  inspection  pit;  and 
omission  of  part  of  curb  at  car  wash  area;  and  =  k  h  . 

WHEREAS,  additional  cost  items  include  compensation  for  an  unforeseen  waterline 
obstruction  at  the  main  sheave  room;  additional  support  for  the  second-floor  deck- 
modifications  to  Stair  No.  2;  use  of  a  type  "C"  manhole  in  lieu  of  a  tvoe  "A" 
modification  of  the  roof  drains;  and  early  testing  of  a  16-amp  breaker  for  the 
main  switch  gear;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to  provide  funds  in 

^'^P^'^±L>  Ml.  and  1^.  to  Municipal  Railway  Contract  MR  684,  Rehabili- 

tation of  Cable  Car  Barn  and  Associated  Trackway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     2  7  1985  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  85-*0344 


RESOLVED,  That  this  Commission  hereby  reschedules  its 
regular  meeting  of  September  10,   1985  to  Tuesday,  September  17, 
1985  at  2:00  P.M.,   in  Room  282,  City  Hall,  San  Francisco, 
California,  and  be  it  further 

RESOLVED,  That  the  regular  meeting  of  September  24, 
1985,   is  rescheduled  to  Tuesday,  October  1,  1985,  at  2:00  P.M., 
in  Room  282,  City  Hall,  San  Francisco,  California, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST  2  7.1985 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0345 


RESOLVED,  That  the  Public  Utilities  Commission,  pursuant  to 
the  provisions  of  Section  3,593  of  the  Charter  of  the  City  and 
County  of  San  Francisco,  hereby  approves  the  appointment  made  by  the 
General  Manager  of  Public  Utilities,  of  William  G.  Stead  as  General 
Manager,  Municipal  Railway;  said  appointment  to  be  effective 
September  16,  1983. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST   2  7  1985 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commistnon 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0.346 

RESOLUTION  No  ^   


WHEREAS,  over  800,000  persons  per  day  of  all  ages 
and  physical  condition  ride  the  San  Francisco  Municipal 
Railway;  and 

WHEREAS,  over  97%  of  all  bus,  cable  car,  and 
streetside  Metro  stops  provide  no  benches,  nor  sheltered 
areas  for  waiting  passengers;  and 


WHEREAS,  the  City  has  the  opportunity  to  enter 
into  an  agreement  with  private  industry  for  the  construc- 
tion, installation,  and  full  and  regular  maintenance  of  a 
minimum  of  650  shelters  at  principal  Municipal  Railway 
boarding  points  and  transfer  locations  throughout  the 
City  at  no  cost  to  the  City;  and 

WHEREAS,  the  cost  to  the  City  of  constructing, 
installing,  and  maintaining  the  desired  number  of  bus 
stop  shelters  would  prove  prohibitive  for  a  City-wide 
program;  and 

WHEREAS,  this  Commission  has  previously  approved  a 
contract  and  Request  for  Proposals  to  implement  an  Adver- 
tising Transit  Shelter  Program  (Resolution  #84-0254);  and 


WHEREAS,  the  Board  of  Supervisors  has  adopted  a 
resolution  approving  the  Public  Utilities  Commission 
proposal  to  implement  an  Advertising  Transit  Shelter 
Program  and  approved  amendments  to  the  City  Police  and 
Planning  Codes  allowing  advertising  to  be  displayed  on 
transit  shelters  in  specified  zoned  areas  of  the  City 
(Resolutions  #88-85  and  #89-85);  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  authorizes  the 
General  Manager  to  submit  a  Request  for  Proposals  from 
private  firms  to  design,  install,  and  maintain  a  maximum 
of  1000  commercial  and  non-commercial  transit  shelters 
along  Municipal  Railway  routes,  and  be  it 


FURTHER  RESOLVED,  That  this  Commission  authorizes 
the  General  Manager  to  establish  a  Selection  Committee  to 
review  and  evaluate  all  proposals  according  to  the  cri- 
teria specified  in  the  Request  for  Proposal,  and  bring 
its  recommendation  to  the  Public  Utilities  Commission  for 
approval. 


MW:Ah/598 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     2  J  1985  ..  /  . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


85-0347 


RESOLVED,  That  this  Commission  shall  conduct  a  public 


hearing  on  Monday,  September  16,  1985,  at  5:30  P.M.  in  Room 
1194,  State  Office  Building  and,  if  needed,  continuing  to 
Tuesday,  September  17,  1985  at  2:00  P.M.,  in  Room  282,  City 
Hall,  San  Francisco,  California  to  consider  suspension  of  a 
portion  of  the  Municipal  Railway  monthly  adult  Fast  Pass  price. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


'AllfillST  ^719pfi 


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  CO/VlMli>SION 

C/TY  AND  COUr/TY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0348 


RESOLVED,  That  this  Commission  shall  conduct  a  public 
hearing  on  Monday,  September  16,  1985,  at  5:30  P.M.  in  Room 
119A,  State  Office  Building  and,  if  needed,  continuing  to 
Tuesday,  September  17,  1985  at  2:00  P.M.,  in  Room  282,  City 
Hall,  San  Francisco,  California  to  consider  adoption  of  a 
revised  schedule  of  rates,  fares  and  charges  to  be  charged  by 
the  Municipal  Railway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     2  7  1985 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  85—0349 


WHEREAS,  Wheelchair  users  at  the  Casa  de  Vida  handicapped  housing  project 
at  5157  Diamond  Heights  Boulevard  live  within  a  half  block  of  the  52-EXCELSIOR 
line,  which  is  wheelchair  accessible;  and 

WHEREAS,  It  is  currently  unsafe  for  most  of  these  wheelchair  users  to 
travel  on  the  hill  between  their  residence  and  this  line;  and 

WHEREAS,  MUNI  Staff  estimates  that  the  equivalent  cost  of  door-to-door 
paratransit  service  to  meet  the  potential  demand  of  these  residents  for  MUNI 
accessible  service  is  more  than  $21,000  per  year;  and 

WHEREAS,  Only  one  existing  northbound  stop  on  Duncan  Street  would  be 
eliminated  by  rerouting  northbound  service  from  Duncan  Street  to 
Diamond  Heights  Boulevard,  while  two  existing  northbound  stops  would  be  relo- 
cated within  their  current  intersections  of  Duncan  Street  and  Diamond  Heights 
Boulevard;  and 

WHEREAS,   Residents  of  the  area  generally  favored  the  rerouting  of  this 
line  northbound  only  from  Duncan  Street  to  Diamond  Heights  Boulevard,  to 
better  serve  these  handicapped  residents,  at  a  public  meeting  held  on  June  19, 
1985;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Municipal  Railway  to 
reroute  line  52-EXCELSIOR,  northbound  to  Forest  Hill  Station,  as  follows: 

Regular  route  to  Duncan  Street  at  Diamond  Heights  Boulevard,  thence 
via  Diamond  Heights  Boulevard  to  the  intersection  of 
Diamond  Heights  Boulevard  and  Duncan  Street  and  thence  via  regular 
route;  and,  be  it  further 

RESOLVED,  That  this  Commission  respectfully  requests  the  Board  of  Super- 
visors, in  accordance  with  Section  3.595  of  the  City  Charter,  to  not  dis- 
approve the  discontinuance  of  northbound  service  on  Duncan  Street,  between  the 
two  intersections  of  Duncan  street  with  Diamond  Heights  Boulevard. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST   2  7  1985 


at  its  meeting  of. 


Secretary,  Public  Utiliii:  .-.  <_  ^j/nmiss 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO 


85-0350 


WHEREAS.  Under  Municipal  Railway  Contract  No.  MR-950  the 
installation  of  a  City  owned  Hicklin  transmission  dynamometer  and  a 
City  owned  Detroit  Diesel  power  plant  and  related  work  is  to  be 
funded  under  Fund  31-001.  Project  225-01,    Index  Code  560169  which 
will  be  supplemented  by  $50,000.00  from  Fund  31-001,   Index  Code 
560722.   Object  109;    now,   be  it 

RESOLVED.   That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,   and  hereby 
authorizes  Bid  Call  as  follows: 

Municipal  Railway  Contract  No.  MR-950.  Woods  Division: 
Transmission  Dynamometer  Installation;  and  be  it 
FURTHER  RESOLVED.  That  this  Commission  hereby  approves  the 
transfer  of  $50,000.00  from  Fund  31-001,    Index  Code  560722.  Object 
109  to  Fund  Group  31-001,    Index  Code  560169,   Project  225-01,  to 
supplement  the  project  fund. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  AUGUST    2  71995  ^ 

Secretary,  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FnANt;l6tO 


RESOLUTION  No  85^'^351 


WHEREAS.  Under  Municipal  Railway  Contract  No.  MR-924.  facilities 
security  improvements  at  various  locations  is  to  be  funded  under 
Fund  Group  31-001.  Project  640-01:    Index  Code  560177;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
July  31.   1985;  and 

WHEREAS ,  after  consideration  of  the  bids  and  the  funds 
available,   staff  recommends  that  this  contract  be  awarded  on  the 
basis  of  Option  IC:  and 

WHEREAS,   the  Contract  Compliance  Officer.  Public  Utilities 
Commission  has  recommended  that  the  lowest  bid.   submitted  by  API  be 
rejected  for  failure  to  comply  with  the  Contract's  MBE  (Minority 
Business  Enterprise)  requirements:   now.   be  it 

RESOLVED.  That  this  Commission  approves  the  staff  recommendation 
that  this  contract  be  awarded  on  the  basis  of  the  results  of  Option 
IC;  and  be  it 

FURTHER  RESOLVED.  That  this  Commission  hereby  awards  Municipal 
Railway  Contract  No.  MR-924.  Various  Locations,  Electronic  Security 
Systems  in  the  amount  of  $512,137.24  to  ADT  Security  Systems.  350 
90th  Street,  Daly  City,  CA    94015  as  the  lowest  responsible  and 
qualified  bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  AUGUST    2  7  1985 


Secretary,  Public  Utilities  Commissio^ 


PUBLIC  UTILITIES  COMMISSION 

crfy  AND  couhfTY  of  SAN  FRANCISCO 

85-0352 

RESOLUTION  No.  


WHEREAS,   the  Municipal  Railway  is  undertaking  a  program 
to  modify  light-rail  vehicles,  and  evaluate  and  identify 
components  to  improve  reliability  and  reduce  on-going  mainten- 
ance costs;  and 


WHEREAS,  the  Municipal  Railway  is  in  need  of  professional 
engineering  services  for  the  LRV  vehicles  modifications  and 
the  Engineering  Section  does  not  have  the  staff  required  to 
effectively  support  this  effort,  and 


WHEREAS,   the  Municipal  Railway  has  hired  Booz ,  Allen 
and  Hamilton  to  provide  technical  support  services  authorized 
under  PUC  Resolution  84-0505;  and 


WHEREAS,  Booz-Allen  &  Hamilton  has  demonstrated  their 
ability  to  perform  the  LRV  engineering  functions  and  has  tech- 
nical support  staff  experienced  in  performing  LRV  design 
engineering;  and 


WHEREAS,   funds  are  available  from  the  1983-84  UMTA  Section  9 
Grant   ($205,000)   and  Object  100  of  the  1985-86  operating  budget 
($65,000);  now,  therefore,  be  it 


RESOLVED,   that  the  PUC  authorizes  the  MUNI  to  modify 
its  contract  with  Booz-Allen  &  Hamilton  for  $270,000,  thus 
bringing  the  total  to  $640,000;   and,   further,  be  it 


RESOLVED,  that  the  completion  date  be  extended  to 
June  1,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     2  7  1985 


Secretary,  Public  Utilities  Commis^on 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANc_lBc;o 


RESOLUTION  NO 


85-C353 


VJHEREAS,  The  Comrussion's  Bureau  of  I'^nagenent  Information  Systems  has 
agreed  to  implement  a  new  Personnel  and  Timekeeping  System  for  the  Bureaus  of 
Personnel  and  Finance;  and 

V^HEREAS,  Ihe  Commission's  Bureau  of  Itenagement  Information  is  in  the 
process  of  implementing  said  system;  and 

WHEREAS,  The  Bureau  of  Management  Information  System  requires  continued  expert 
technical  Consulting  Services  to  implement  said  System;  and 


WHEREAS,  C.G.  Computer,  Inc.  has  proven  ability  and  teclinical  expertise 
in  on-line,  real-time  Programming  using  IDMS  Technology;  now,  Therefore  be  it 

RESOLVED,  That  this    Commission  authorizes  the  PUC  General  Manager  to 
enter  into  a  Contract  Modification  with  C.G.  Computer,  Inc.  for  continuance  of 
technical  consulting  for  a  period  not  to  exceed  12  montns;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  a  contract  not  to  exceed 
$52,000.  Funding  to  be  provided  from  a  carryforward  into  the  FY  84-85 
Operating  Budget  in  Professional  Services, 


/  hereby  certify  thai  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


AUGUST    2  7  1985 


Secretary,  Public  Utilities  Commissi* 


h>UtiLlC   iLlTILITIEb  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  M»  85-0354 

VJHEREAS,  The  Commission's  Bureau  of  Management  Information  Systems  has 
agreed  to  assist  the  Bureaus  of  Personnel  and  Finance  in  Payroll/Personnel 
file  conversions;  and 


WHEREAS,  The  Bureau  of  Management  Information  System  requires  expert 
technical  Consulting  Services  to  for  preparation  of  the  Commission's  three 

year  strategic  data  processing  plan;  and 

WHEREAS,  Information  System  Associates  has  proven  ability  and  technical 
expertise  in  on-line,  real-time  Programming  using  IDMS  Technology  and  broad 
based  data  processing  technology  now;  Therefore  be  it 


RESOLVED,  That  this    Commission  authorizes  the  PUC  General  Manager  to 
enter  into  a  Contract  Modification  with  Information  System  Associates  for 
continuance  of  technical  consulting  for  a  period  not  to  exceed  12  months;  and 
be  it  further 

RESOLVED,  That  this  Commission  approves  a  contract  not  to  exceed 
$70,000.  Funding  to  be  provided  from  the  Bureau  of  Management  Information 
System's  FY  85-86  Operating  Budget  in  Professional  Services, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     2  7  1985 


Secretary,  Public  Utilities  CommissiaJt 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0355 


BE  IT  RESOLVED,  That  the  General  Manager  is  authorized  to  execute  an  agreement 
with  CalTrans  for  the  continued  operation  of  an  expanded  shuttle  bus  program 
between  the  CalTrain  Terminal  at  4th  and  Townsend,  and  the  Downtown  Area  for 
Fiscal  Year  1985-86. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


'AUGUST   2  7  1985 


/7 


4^ 


Uiry,  Public  Utilin.  •  (  ^  /j/tiis, 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-G356 

RESOLUTION  No  


RESOLVED,  That  this  Commission  hereby  awards  to 
Emest  J.  PontX),  the  hi-^est  and  responsible  bidder,  the 
160  acre  grazing  lease  (copies  of  which  are  on  file  witii  San 
Francisco  Water  Department) ,  in  Alameda  County,  for  a  term 
of  five  (5)  years,  oonmencing  Novertber  1,  1985,  in  the  amount 
of  $3,040.00  per  year,  and  all  other  bids  for  the  above  des- 
cribed lease  are  hereby  rejected. 


/  hereby  certify  that  the  foregoing  resolution  wat  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  AUGUST    2:7  1985 

 ^  -  -  ■  1  if  f  ^ 


Secretary,  Public  Utilities  Commusio\ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  FRANCISCO 


85-C357 

RESOLUTION  NO  


RESOLVED,  That  this  Commission  hereby  awards  to 
Boyd  M.  Olney,  Jr.,  d.b.a.  Four  Bar  Cattle  Conpany,  the 
highest  and  responsible  bidder,  the  1,200  acre  grazing  lease 
(copies  of  which  are  on  file  with  San  Francisco  Water  Depart- 
ment) ,  in  Alameda  County,  for  a  term  of  five  (5)  years,  com- 
mencing  Novenber  1,  1985,  in  the  airount  of  $30,000.00  per  year, 
and  all  other  bids  for  the  above  described  lease  are  hereby 
rejected. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   AUGUST     2  7  1985 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0358 

RESOLUTION  No  


RESOLVED,  That  this  Conmission  hereby  awards  to 
Stanley  Garcia,  the  hi^est  and  responsible  bidder,  the  715  acre 
grazing  lease  (copies  of  which  are  on  file  with  San  Francisco 
Water  Departitent)  ,  in  Alaireda  County,  for  a  term  of  five  (5)  years, 
coirmancing  ttovember  1,  1985,  in  the  airount  of  $16,802.50  per  year, 
and  all  other  bids  for  the  above  described  lease  are  hereby  rejected. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   'AUGUST    2  7  1985 


Seergtary,  Public  UtUities  Commissioi^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0359 

RESOLUTION  No  


RESOLVED,  That  this  Commission  hereby  awards  to 
Jack  Bchan,  the  highest  and  responsible  bidder,  the  67  acre 
grazing  lease  (copies  of  which  are  on  file  with  San  Francisco 
Water  Department) ,  in  Santa  Clara  County,  for  a  term  of  five  (5) 
years,  commencing  November  1,  1985,  in  the  amount  of  $1,072.00 
per  year,  and  all  other  bi(3s  for  the  above  described  lease  are 
herdDy  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   AUGUST    2  7  1985 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-0360 


RESOLVED,  lhat  this  Conmission  hereby  awards  to 


Dennis  Tbsta,  the  highest  and  responsible  bidder,  the  142  acre 
grazing  lease  (copies  of  which  are  on  file  with  San  Francisco 
Water  Departitent) ,  in  Santa  Clara  County,  for  a  term  of  five  (5) 
years,  commencing  November  1,  1985,  in  the  amount  of  $2,272,00 
per  year,  and  all  other  bids  for  the  above  described  lease  are 
hereby  rejected. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


Secretary,  Public  Utilities  Commissi' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY   OF    SAN  FRANCISCO 

85-0361 

RESOLUTION  No   .  . 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  703,  the  construction  of 
new  and  reconstruction  of  existing  trolley  coach  overhead,  installation 
and  replacement  of  poles,  street  lights  and  related  work  for  the 
extension  of  the  No.  33  Ashbury  Trolley  Line,  is  to  be  performed;  now, 
therefore,  be  it 

RESOLVED,  That  thi s  Commi ssion,  before  acti ng  on  the  subject 
project,  does  hereby  certify  that  i t  has  reviewed  and  considered  the 
information  contained  in  the  Final  Negative  Declarations  issued  by  the 
Department  of  City  Planning  on  March  6,  1978  (EE  77.358)  and  on 
September  3,  1982  {82.211E)  covering  this  projects;  and,  be  it  further 

RESOLVED ,  That  thi  s  Commi  ssion  approves  the  pi ans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  703,  No.  33  Ashbury 
Extension,  Trolley  Overhead  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     8  7  1985 


75 


i>!L  


Secretary,  Pubhc  Utilities  Commissi, 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

85-0362 

RESOLUTION  No.   


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  744,  construction  of  a 
3200  square  foot  pumping  station  in  Lake  Lloyd  and  doing  related  work  is 
to  be  performed  to  enable  increased  power  production  at  the  existing  Holm 
Powerhouse;  now,  therefore,  be  It 

RESOLVED,  That  this  Commission,  before  acting  on  the  subject 
project,  does  hereby  certify  that  it  has  reviewed  and  considered  the 
information  contained  in  the  Final  Negative  Declaration  issued  by  the 
Department  of  City  Planning  on  December  10,  1982  {81,636E)  covering  this 
project;  and,  be  it  further 

RESOLVED,  That  thi  s  Commi  ssion  approves  the  pi  ans  and 
speci  fi cations  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  744,  Cherry-Eleanor, 
Pumping  Station. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST   2  7  1985 


at  its  meeting  of . 


by. 


Secretary,  Public  Utilities  Commis^on 


PUBLfC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FHANCISCO 


85-^  363 

Na  


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  757,  construction  work  Is 
to  be  undertaken  to  provide  an  addition  to  Kirkwood  Powerhouse  to  house  a 
third  36  megawatt  turbine-generator  unit;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
August  2,  1985;  and 

WHEREAS,  Final  Environmental  Approvals  for  the  project  are  not 
expected  until  late  September  1985;  and 

WHEREAS,  In  order  to  meet  the  target  on-line  date  of  April  1,  1987 
for  operation  of  the  third  unit,  construction  work  must  begin  no  later 
than  October  1,  1985;  now,  therefore,  be  It 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No,  757,  Kirkwood  Powerhouse  Addition,  In  the  amount  of  $10,819,566  for 
the  Base  Bid,  Base  Bid  Premium  No.  1  and  Alternates  A  and  B  to 
Tutor-Sallba  Corporation,  15901  Older  Street,  Sylmar  California  913A2, 
with  the  condition  subsequent  that  the  MBE/WBE  participation  be  Increased 
to  24%,  or  as  close  to  24%  as  can  be  attained,  and  rejects  all  other  bids 
for  the  work;  and  be  it  further 

RESOLVED,  That  the  contract  shall  not  be  certified  until  Final 
Environmental  Approvals  have  been  received. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST    2  7  1985 


at  its  meeting  of . 


Secretary,  Public  Utilities  CommisVion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  f=RANC(SCO 


RESOLUTION  No. 


WHEREAS.  Bids  for  San  Francisco  Water  Department  Contract  Ho. 
1925,  Paint  Exterior  of  Corporation  Yard  Buildings  in  San  Francisco,  were 
received  and  opened  publicly  on  July  9,  1985;  and 

WHEREAS,  The  low  bid  in  the  amount  of  $50,284.00  for  the  Base  Bid 
and  Alternates  A  and  B  was  submitted  by  Vafiadis  John  Painting  Co.;  and 

WHEREAS,  The  bid  documents  for  this  contract  required  a  WBE 
participation  of  10%;  and 

WHEREAS,  The  Commission's  Utilities  General  Counsel  determined 
that  the  failure  of  the  low  bidder,  Vafiadis  John  Painting  Co.  to  use  WBE 
subcontractors  along  with  the  determination  of  the  Director  of  PUC's 
Contract  Compliance  Office  that  there  was  not  a  timely  or  good  faith 
effort  on  the  part  of  the  low  bidder  to  obtain  WBE  suppliers,  made  the 
low  bid  non-responsive  under  the  provisions  of  the  Administrative  Code; 
and 

WHEREAS,  The  Director  of  PUC's  Contract  Compliance  Office 
determined  that  the  second  low  bidder,  Gitane  Painting  &  Waterproofing, 
met  the  Affirmative  Action  requirements  for  the  contract;  now,  therefore, 
be  it 

RESOLVED ,  That  thi  s  Commi ssion  hereby  awards  San  Franci  sco  Water 
Department  Contract  Mo.  1 925,  Paint  Exterior  of  Corporation  Yard 
Buildings  in  San  Francisco  in  the  amount  of  $57,320.00  for  the  Base  Bid 
and  Alternates  A  and  B,  to  the  second  low  bidder,  Gitane  Painting  & 
Waterproofing,  1170  Missouri  Street,  San  Francisco,  California  94107, 
and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,>  ^..Hn.nf  AUGUST   2  71985 

at  Its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLfC  UTILITIES  COMMISSION 

COY  AND  COU^fTY  OF  SAN  FRANCISCO 


85-0365 

RESOLUTION  Na   _   


WHEREAS,  The  need  to  provide  engineering  design  and  construction 
documents  for  the  San  Andreas  Water  Filtration  Plant,  Expansion  and  final 
studies  and  conceptual  design  for  the  Crystal  Springs  Water  Filtration  Plant 
has  been  determined;  and 

WHEREAS,  The  expertise  and  services  of  consulting  engineering  firm(s) 
are  requi red  due  to  the  1  ack  of  avai 1 abl e  personnel  wi thi n  the  Uti 1 i ties 
Engineering  Bureau;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Utilities 
Engineering  Bureau  to  request  proposals,  select  and  recommend  to  this 
Commi  ssi  on  sui  tabl e  consul ti  ng  engi  neeri  ng  f i  rm( s )  to  provi  de  the  requi  red 
engineering  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     2  7  1985 


2  &u  - 


niSioi 


Secretary,  Public  Utilities  Commi^ion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNFV  OF  SAN  FRANCISCO 

85-0366 

RESOLUTION  Na  


WHEREAS  The  need  for  professional  services  to  perform  comprehensive 
studies  and  analysis  and  prepare  the  draft  Environmental  Impact  Report  for  ihe 
Crystal  Springs  Water  Filtration  Plant  project  has  been  determined;  and 

Hup  thi^i^^u  expertise  and  services  of  a  consulting  firm  are  required 
nr  ^?h-  'J''r-.°^  available  personnel  within  the  Utilities  Engineering  Bureau 
or  within  the  City;  now,  therefore,  be  it  uiy  oureau 

RESOLVED.  That  this  Commission  hereby  authorizes  the  Utilities 
Engineering  Bureau  to  request  proposals,  select  and  recommend  to  this 
Commission  a  suitable  consulting  firm  to  provide  the  required  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

AUGUST    2  71985 


PUBLIC  UTILITIES  COMMISSION 


CM  V  AND  COUNTY  OF  BAN  FRANCISCO 


85-0367 


RESOLUTION  NO 


WHEREAS,  On  February  19,  1 982,  an  Agreement  for  Professional  Services 
for  Engineering  Design  for  the  Rehabilitation  and  Modernization  of  the  Geneva 
Carbarn  Site  was  made  and  entered  into  by  and  between  the  Ci ty  and  Kaiser 
Engineers/DMJM;  and 

WHEREAS,  It  is  now  necessary  to  provide  additional  consultant  services 
during  the  construction  phase  of  the  project;  and 

WHEREAS,  This  work  is  not  included  in  the  scope  of  the  said  Agreement; 
now,  therefore  be  it 

RESOLVED,  That  thi s  Commission  hereby  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer,  Publ ic  Util 1  ties  Commi ssion  to  execute  Amendment 
No.  5  to  said  Agreement  in  the  amount  of  $9,680.00  with  total  payment  to  the 
Consultant,  Kaiser  Engineers/DMJM,  not  to  exceed  $683,391.62. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commisaon 


at  its  meeting  of 


AUGUST  ,2  7  1985 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  rftANCfSOC 


RESOLUTION  No.  85"^0368 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  675R,  it  is  necessary  to 
modify  the  contract  to  revise  electrical    power  service,   replace  storm 
drain  line,  install  wire  mesh  to  encase  concrete  in  the  steel  columns  and 
lintel  beam  and  install  chain  link  fence  in  lieu  of  the  specified  quard 
rail,  at  the  Bryant  Building;  and 

WHEREAS,     Additional     funding     for    this    modification     will  be 
available  in  Account  No.  980341;  now,  therefore,  be  it 

M  '^^^OLVED,  That  this  Commission  hereby  approves  attached  Debit 
Modification  No.  3  to  Hetch  Hetchy  Contract  No.  675R,  Bryant  Building 
New  Shop  and  Storage  Facilities,  in  the  amount  of  $68,521.00  to  provide 
funds  for  the  aforementioned  work  and  authorizes  an  extension  of  time  of 
one  hundred  and  eight  (108)  calendar  days  from  the  date  of  Notice  to 
Proceed  for  the  v/ork  under  said  modification;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  the  transfer  of 
$84,000  from  Hetch  Hetchy  Unallocated  Appropriation  No. 
33-001-336248-614-01  to  Appropriation  No.  33-001-336248-702-01  and 
approves  the  increase  in  the  project  budget  of  $84,000  to  fund 
Modification  No.  2  in  the  amount  of  $14,113,  Modification  No.  3  in  the 
amount  of  $68,521  and  additional  inspection  charges  in  the  amount  of 
$1  ,366. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   AUGUST    2  7mR 


Secretary, 


Jb  (J.  t^MucLyc 

\  Public  Utilities  Com  mis  ^on 


MONTHLY  REPORT   OF   AUGUST  ACTIVITIES 


September    25,  1985 


SAN   FRANCISCO  WATER  DEPARTMENT 

TO :  General  Manager ,  Publ ic  Utilities  Commi ss ion 

FROM:         General  Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  August  amounted  to  15.4  billion  gallons  or  58.7%  of 
capacity .     This  is  less  than  the  16.3  billion  gallons  and  62.5%  of 
capacity  in  storage  at  the  end  of  July.     For  the  Suburban  system  as 
a  whole,  storage  amounted  to  43.6  billion  gallons  and  58.6%  of 
capacity  compared  to  45.7  billion  gallons  and  61.5%  of  capacity  at 
the  end  of  last  month. 

Water  Consumption 

Water  consumption  during  August  totalled  345  million  gallons  per 
day  (mgd).     Deliveries  from  Hetch  Hetchy  remained  at  300  mgd 
throughout  the  month. 


Wa  ter  Supply 


1.  Hetch  Hetchy  water   import:     An  average  of  297.4  million 
gallons  per  day  (MGD)  for  the  month  of  August. 

2.  Sunol  Valley  Filtration  Plant  treated  28.0  MGD. 
San  Andreas  Filtration  Plant  treated  66.2  MGD. 

3.  Consumption  (MGD  average): 

August  1985  -  345.0)  4.1  percent  more 

August  1984  -  331  .3) 

August  1985  -  345.0)  11.7  percent  more 

August  1976  -  308.9) 

12  months  preceding 

September  1,  1985     -     272.8)  4.7  percent  more 

September  1,  1984     -  260.6) 

4.  Storage  [million  gallons)  as  of  September  1: 

Increase  %  Full 

1984  1985  -  Decrease  Capacity 

Alameda  Div.   (Capacity  48,014) 

35,877  28,171  -     7,706  59 

Peninsula  Div.    (Capacity  29,783) 

16,414  15,365  -     1,049  52 

Total   (Maximum  Capacity  77,797) 

52,291  43,536  -     8,755  56 


-2- 


Vandal  ism  and  Trespassing 


On  the  Peninsula  watershed  fencing  was  damaged  at   the  entrance 
to  Skyline  Quarry  and  locks  were  removed  from  the  entry  gates  at 
Skyline  Quarry  and  Pulgas  Temple.     The  cost  of  vandalism  repairs  was 
$450.00.     A  total  of  42   trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  vandal s  damaged  fencing  along 
Calaveras,  Marsh  and  Andrade  Roads.     Several  "No  Trespassing"  signs 
were  destroyed  in  the  Calaveras  Reservoir  area.     Repair  of  vandal i sm 
damage  amounted  to  $500.00.     A  total  of  60  trespassers  were  evicted 
during  the  month. 

Miscellaneous  vandalism  damage  in  San  Francisco  amounted  to 
$150 .00  . 

Net  Paying  Sales 

August  Fiscal  Year 

1985  To  Date 


Actual  $5,802,031  $11,456,70  8 

Estimated  5  ,  67  5  ,  5  08  10  ,  681  ,922 

Increase/Decrease  126,523  774,786 

Increase /Deer ease  C^)                                2.23  7.25 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises  pay 
in  August  all  royalties  or  percentage  of  revenue  through  July. 

Santa  Clara  Sand  and  Gravel  $40,243.54 

Sunol  Golf  Course  19,810.01 

Crystal  Springs  Golf  Course  17,340.14 

Mission  Valley  Rock  36,840.00 


-3- 


Cont inuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile   inspections  were  conducted  on  18  vehicles. 

Vehicle  Accidents 

During  the  month  of  August  there  were  5  accidents,  4  of  which 
were  possibly  avoidable. 

Industrial  Accidents 

There  were  6  lost-time  injuries  in  August,     There  is  a  total 
of  36  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 

Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 


August 
1985 


188 


August 
1985 

23 


18 


Flushing 

The  flushing  program  was  suspended  in  August. 


July 
1985 


Mains  (all  sizes),  lineal 
feet 


Fiscal  Year 
1985-86 


334 


Fiscal  Year 
1985-86 


71 
34 


-0- 


Fiscal  Year 
1985-86 


-0- 
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HETCH       HETCHY       WATER       AND  POWER 


MEMORANDUM 

September  19,  1985 

TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  T.  L.  CHUNG 

Deputy  General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

HighliRhts 

On  August  6,  1985,  the  Utilities  Engineering  Bureau  (UEB)  was  advised  by 
this  department  that,  based  on  the  current  rate  of  drawdown.  Lake  Lloyd  would 
reach  elevation  4600  by  November  1,  1985        a  level  necessary  to  accommodate 
the  construction  of  a  3200  square  foot  pumping  station  in  Lake  Lloyd  for  the 
transfer  of  excess  spill  water  from  Lake  Eleanor.     The  ability  of  making  such 
transfers  would  increase  power  generation  at  Holm  Powerhouse,  thereby  producing 
additional  revenue  for  the  general  fund. 

The  UEB  was  further  advised  that  if  the  inflows  during  the  four-month 
period  from  November  1.  1985  through  March  1,  1986  reflects  the  historical 
average  dating  back  to  1919,  it  is  likely  that  we  can  maintain  Lake  Lloyd  at 
this  low  elevation  and  continue  power  generation  at  Holm  Powerhouse  without 
undue  waste  of  water. 

Given  the  above  forecast,  UEB  is  proceeding  rapidly  to  complete  the 
design  and  bid  documents  by  early  September  in  order  to  allow  construction  to 
begin  as  close  to  the  November  1.  1985  beginning  target  date  as  possible  and 
to  complete  the  "low  elevation"  portion  of  the  work  within  the  four-month 
period . 


HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Storage  in 

Percent 

Storage  in 

Percent 

Capacity  in 

Acre-Feet  on 

of 

Acre-Feet  on 

of 

Reservoir 

Acre-Feet 

Sept.   1,  1985 

Capacity 

Sept.   1,  1984 

Capacity 

Hetch  Hetchy 

360,400 

257,482 

71 

309.445 

86 

Lake  Lloyd 

273. 3A5 

155.341 

57 

207.769 

76 

Lake  Eleanor 

27.100 

3.296 

11 

25,216 

93 

660, 8A5 

416.119 

63 

542,430 

82 

Mater  ReRulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  for  the  month  of  August 
remained  at  310  mgd  by  the  use  of  all  three  San  Joaquin  Pipelines. 

Power  Production 

During  the  month  of  August,  Moccasin,  Robert  C,  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  44.780,  50.455  and  59.743  million  kilowatthours , 
respectively,  for  a  total  of  154.978  million  kilowatthours,  having  a  value  in 
excess  of  $5,000,000. 


PUBLIC  UTJLITTE^^TJTWlWraSIWW 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


OIANNE  FEINSTEIN.  Mayo- 
nUOOLF  NOTMENaeHG,  Gei 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHV 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


September  10,  1985 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing 
an  attorney-client  matter  on  Tuesday,  September  17,  1985,  at  1:45  P.M., 
in  Room  287,  City  Hall,  San  Francisco,  California. 

This  meeting  is  in  compliance  with  Government  Code  Sections 
54956, 9(b) (1)  and  (c),  regarding  Hansen  vs.  City  of  Buenaventura. 


Secretary 

RABrava 

cc:  Members,  PUC 
R.  Nothenberg 
G.  Krueger 
L,  Snaider 
D.  Coffey 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)  558-4986 


rvai.  rix  UTTt:  rTTEVCOIvnvnOTm 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 

OIANNE  FEINSTEIN.  Mayor 

RUDOLF  NOTHENBERG.  G«nerjl  Manage' 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCM  METCMY 
WAT£H  AND  POMER 


San  FRANCISCO 
WATER  DEPARTMENT 


August  29,  1985 


NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  SUSPENSION 
OF  A  PORTION  OF  THE 
SAN  FRANCISCO  MUNICIPAL  RAILWAY  FARE 


Notice  is  hereby  given  of  a  public  hearing  to  be  held  by  the 
Public  Utilities  Conunission  of  the  City  and  County  of  San  Francisco  to 
consider  suspension  of  a  portion  of  the  Municipal  Railway  monthly  adult 
Fast  Pass  price.     The  hearing  will  be  Monday,  September  16,  1985,  at 
5:30  P.M.,  in  Room  1194,  State  Office  Building  and,  if  needed,  will 
continue  to  Tuesday,  September  17,  1985,  at  2:00  P.M.,  in  Room  282, 
City  Hall,  San  Francisco,  California. 

The  public  is  invited  to  attend  the  public  hearing  and  present 
their  views. 

Proposals  will  be  available  for  review  beginning  September  10, 
1985  in  Room  287,  City  Hall,  San  Francisco,  California. 


Secretary 


287  CITY  HALL-  SAN  FRANCISCO.  CALIFORNIA  94102  •  (4151  558-4986 


CITY  AND  COUWTY  OF  SAN  FRANCISCO 


SAN  PRANCISCO 
MUNICIPAL  RAILWAY 


OIANNE  FEINSTEIN,  May 


HETCH  HETCMV 
WATER  AND  POWER 


RUDOLF  NOTHENBERC.  Gane.al  Mannger 


San  FRANCISCO 
WATER  OEPAHTMENT 


August  29,  1985 


NOTICE  OF  PUBLIC  HEAEUNG 
TO  CONSIDER  MODIFICATION 
OF  THE  SCHEDULE  OF 
RATES,  FARES  AND  CHARGES  OF 
THE  SAN  FRANCISCO  MUNICIPAL  RAILWAY 


Notice  Is  hereby  given  of  a  public  hearing  to  be  held  by  the 
Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  to 
consider  modification  of  the  Schedule  of  Rates,  Fares  and  Charges  of  the 
San  Francisco  Municipal  Railway.     The  hearing  will  be  Monday,  September 
16,  1985,  at  5:30  P.M.,  in  Room  1194,  State  Office  Building  and,  If 
needed,  will  continue  to  Tuesday,  September  17,  1985,  at  2:00  P.M.,  in 
Room  282,  City  Hall,  San  Francisco,  California. 

The  public  is  invited  to  attend  the  public  hearing  and  present 
their  views. 

Proposals  will  be  available  for  review  beginning  September  10, 
1985  in  Room  287,  City  Hall,  San  Francisco,  California. 


Romaine  A.  Boldrldge 
Secretary 


287  CITY  HALL  -  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)  558-4986 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FH/VNCISCO 
MUNICIPAL  FIAILWAV 


OIANNE   FEINSTEIN.  Mayor 

RUDOLF  NOTHENBERG,  Gcmrrai  Mane^st 


HETCM  METCHV 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


August  29,  1985 


NOTICE  OF  RESCHEDULED  MEETINGS 


Notice  is  hereby  given  that  the  September  10,  1985  regular 
meeting  of  the  Public  Utilities  Commission  has  been  rescheduled  to 
Tuesday,  September  17,  1985,  at  2:00  P.M.,  in  Room  282,  City  Hall, 
San  Francisco,  California;  and  the  September  24,  1985  regular 
meeting  has  been  rescheduled  to  Tuesday,  October  1,  1985,  at  2:00 
P.M.,  in  Room  282,  City  Hall,  San  Francisco,  California. 


Romaine  A.  Boldridge 
Secretary 


287  CITY  HALL  -  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)  558-4986 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Special  Meeting 

Room  1194,  State  Office  Building 
5:30  P.M. 
September   16,  1985 

COMMISSIONERS 
Louis  J.   Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M.  Sanger 
Nancy  C.  Lenvin 
Joseph  F .  Barletta 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


85-145 


Call  to  Order :     5:40  P.M. 


Present:     President  Louis  Giraudo,  Vice  President  H,  Welton  Flynn, 
Commissioner  Nancy  Lenvin ,  Commissioner  Joseph  Bar  let ta 

Absent:       Commissioner  John  Sanger 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


Items  No.   3  and  4  were  called  together. 

(3)  Authorizing  the  General  Manager  to  present  to  the  Board  of 
Supervisors  the  service  modifications  described  in  the  report 
titled  "Potential  Municipal  Railway  Service  Modifications, "  as 
the  method  to  reduce  the  Municipal  Railway's  -  General  Fund 
revenue  requirements  if  that  becomes  necessary, 

( 4 )  Public  Hearing 

(a)  To  consider  adoption  of  a  modified  schedule  of  Rates, 
Fares  and  Charges  for  the  San  Francisco  Municipal  Railway. 

(b)  To  consider  a  revised  transfer  policy. 

(c)  To  consider  an  interim  Fast  Pass  price  reduction  and 
associated  amendments  to  the  BART  Pass  Agreement. 


Mr .  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities, 
presented  an  overview  of  these  items.     He  said  that  there  will  be  a 
shortfall  in  the  City's  general  fund  which  is  aggravated  by  the 
elimination  of  federal  revenue  sharing  and  the  phasing  out  of 
federal  operating  assistance.     In  trying  to  deal  with  the  general 
fund  problem,  the  Board  of  Supervisors  has  asked  each  agency 
dependent  upon  the  general  fund  to  submit  information  as  to  how  the 
agency  would  cut  its  services  if  required  to  do  so.     In  fiscal  year 

1985-  86  the  Municipal  Railway  is  due  to  receive  $105.2  million  from 
the  general  fund.     Assuming  no  increase  in  fares  or  service,  the 
Municipal  Railway  will  require  an  additional  $22.2  million  in 

1986-  87  and  another  increase  of  $16.5  million  in  1987-88.     The  fare 
package  before  the  Commission  will  produce  an  additional  $6  million 
which  will  make  up  the  anticipated  general  fund  reduction  pending 
before  the  Board  of  Supervisors.     Also  before  the  Commission,   is  a 
change  in  the  transfer  policy  which  is  intended  to  reduce  abuse  of 
the  transfer  system;  the  list  of  proposed  service  cuts  requested  by 
the  Board  of  Supervisors;  and  the  restoration  of  the  $20.00  Fast 
Pass  for  the  time  between  the  Commission's  action  and  implementation 
of  the  new  fares.     The  entire  package  is  recommended  to  prevent 
service  cuts,   layoffs  and  the  disruption  that  would  result  from  cuts 
in  service. 

President  Giraudo  opened  the  public  hearing. 

Mr .  Bruce  Marshall ,   representing  the  Muni  Coalition ,  spoke  in  favor 
of  collecting  the  Transit  Impact  Development  Fee  at  the  rate  of 
$9.00  per  square  foot  to  offset  the  Municipal  Railway's  costs  and 
retaining  the  current  transfer  policy. 
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Ms.  Doris  Kahn,   Member,   Metropolitan  Transportation  Commission,  said 
that  there  may  be  further  cuts  in  state  assistance  to  the  Municipal 
Railway .     She  supported  the  15^  fare  for  senior  citizens,  increased 
services  for  the  paratransit  program  and  no  raise  in  the  student 
f  are . 

Mr.  Walter  O'Donnell,   representing  the  Central  City  District 
Council,  spoke  in  favor  of  collecting  the  Transit  Impact  Development 
Fee  and  said  that  the  elderly  should  not  have  to  pay  for  paratransit 
services . 

Mr.  Jerry  Peters,  President  of  the  Coalition  of  Agencies  Serving  the 
Elderly,   said  that  transportation  is  essential  to  the  elder ly.  He 
said  that  a  survey  had  been  conducted  of  senior  citizens  and  found 
that  the  majority  supported  raising  the  senior  fare  to  15j^  provided 
an  increase  of  $1  million  is  made  available  for  door  to  door 
services . 

The  following  speakers  supported  the  15^  senior  fare  if  $1  million 
is  used  for  paratransit  services: 

Ms.  Marion  Hewitt,  President  of  Commission  on  Aging  Advisory 
Council 

Mr.  Joe  Mignola,  representing  the  United  Way  Adult  Day  Health 
Task  Force 

Fr,  Patrick  Lewis,  of  the  Paratransit  Coordinating  Council 
Ms.  Nancy  Brundy,  Director  of  the  Adult  Day  Health  Care  Center 
Mr.  Bill  Dunn,  a  senior  citizen 

Mr.  Bruce  Oka,  speaking  for  Mr.  Joe  Koontz,  Chair  of  Elderly 

and  Handicapped  Advisory  Committee 
Ms.   Laurie  Southgate,  Vice  Chair  Elderly  and  Handicapped 

Advisory  Committee. 
Ms.  Mary  Saunders ,   representing  PCC 
Ms.  Bette  Wallace  Landis,  Democratic  Women's  Forum 

The  following  speakers  opposed  any  fare  increase : 

Mr .  Yee,  688  Commercial  Street 

Mr.  Walter  Knox,   320  Clementina  Street 

Mr.  Lee  Brown,   2502  -  3rd  Street 

Mr.  James  R.  Carey,  940  Post  Street,  #30 

Ms.  Alice  Harger,  P.O.  Box  6424 

Mr.   Seldon  Osborne,   996  Noe  Street,   Gray  Panthers 
Ms.   Frances  Seitz,   1001  Pine  Street 

Ms,  Gloria  La  Riva,   3207  Mission  Street,  All  People's  Congress 
Mr.  Marc  Terbeck,  427  Hill  Street 

Ms.  Jane  Cutter,   representing  San  Francisco  State  University 

People's  Anti-War  Mobilization 
Mr.   Gary  Skop,   47  Carl  Street 

Ms.  Melody  Lamarr,  a  member  of  the  Gray  Panthers 

Ms.  Julie  Lucero,   227  Douglass,  All  People's  Congress 

Mr.  Henry  Clark,   3600  -  20th  Street 

Ms.   Bethe  Westgard,    214A  Fillmore  Street 

Ms .   Nina  Eloesser ,    2121  Lyon  Street 

Ms.  Jannette  Harris,   3719  -  16th  Street,  Gray  Panthers 
Mr.  Martin  Johnson,  1445  Selby  Street 
Ms,  Doris  Simpson 

Mr.  Don  Neuwirth,  4027  -  23rd  Street 

Mr.  Ron  Holladay,  Secretary/Treasurer  of  NLRB  Union  Local  20, 
opposed  any  increase  in  fares  and  cuts  in  service. 
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Ms,   Erma  Brim,   representing  the  Developmental  Disabilities  Council 
and  parents  of  the  Recreational  Center  for  the  Handicapped,  opposed 
a  fare  increase  for  handicapped  persons, 

Mr .  Rick  Laubscher ,  Volunteer  Project  Manager  for  the  Histor ic 
Trolley  Festival,  said  that  in  the  event  service  cuts  are 
unavoidable,  he  urged  a  proportional  reduction  of  the  Trolley 
Festival  rather  than  elimination  of  the  service. 

Mr .  Hi car do  Lewis ,  5  37  Jones  Street ,  All  People ' s  Congress ,  spoke 
against  a  raise  in  the  senior  fare. 

Mr.  Phillip  Seronick,  1732  Washington  opposed  an  increase  in  the 
senior  and  handicapped  fares, 

Mr.  Norman  Galvin,   344  Jones  Street,  said  that  the  elderly  should  be 
subsidized  by  the  young.     He  suggested  free  transportation  similar 
to  what  exists  in  England. 

Mr,  Julius  Zamacoma,  63  San  Juan  Avenue,  said  that  it  is  not  the 
public  *  s  fault  that  the  cars  don ' t  run  properly . 

Ms ,  Marsha  Kenyalta ,   2789  Mission  Street ,  All  People ' s  Congress , 
spoke  about  poor  service  in  the  Hunters  Point  area,  and  against 
raising  the  5)^  f  are . 

Ms.  Tyrrell  O'Neil,  941  Page  Street ,  said  that  publ ic  transit  should 
be  subsidized  by  the  City  the  same  as  the  Fire  Department, 

Ms.   Irene  Dea  Collier,  President,  The  Association  of  Chinese 
Teachers,  spoke  against  the  increase  in  the  student  pass.     She  said 
that  many  Chinese  students  must  travel  to  another  part  of  the  City 
to  maintain  ethnic  balance  in  the  public  schools. 

Mr.  Lawrence  Marceleno,  representing  the  National  Federation  of  the 
Blind,  said  that  the  money  required  for  paratransit  is  more  than  can 
be  extracted  from  senior  citizens  and  disabled  people.  Financial 
need  should  be  taken  into  consideration  for  entitlement  to 
paratransit  services, 

Mr.  Roi-Martin  Brown,   1340  McAllister  Street,  spoke  against  raising 
senior  fares  in  order  to  support  paratransit.     However ,  he  supported 
more  money  for  paratransit, 

Mr.  Raymond  Nelson  asked  about  pursuing  other  sources  of  funds,  such 
as  gas  tax  revenues. 

Mr.  David  Spero,  President  of  the  North  Mission  Association,  spoke 
in  favor  of  reducing  the  adult  Fast  Pass  to  $20.00  or  no  more  than 
$22.00  and  retaining  the  $2.50  Senior  Pass  and  the  Trolley  Festival. 

Ms.  Alice  Chun,   1312  -  6th  Avenue,  suggested  a  $10,00  Adult  Fast 
Pass  or  3  months  for  $25.00, 

Mr,  Amos  Roos,  988  Union  Street,  suggested  other  means  of  raising 
money,   such  as,  from  a  transit  assessment  district  or  a  transfer  tax 
on  real  estate, 

Mr.  Brian  Brackney,  representing  the  San  Francisco  Network  of  Mental 
Health  Clients,  spoke  against  a  raise  in  the  discount  fare. 

Mr.  Karl  Frazer  suggested  that  the  fare  increase  be  equal  across  the 
board  and  based  upon  the  increase  in  the  cost  of  operating  the 
system. 
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President  Giraudo  continued  the  public  hearing  to  Tuesday,  September 
17,   1985  at  2:00  P.M.   in  Room  282,  City  Hall,  San  Francisco, 
California , 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      8:38  P.M. 


Secretary 
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Call  to  Order:     2:10  P.M. 


Present:       President  Louis  Giraudo,  Vice  President  H,  Welton  Flynn, 
Commissioner  Nancy  Lenvin,  Commissioner  Joseph  Bar  let ta 

Absent :        Commissioner  John  Sanger 


The  Minutes  of  the  regular  meeting  of  August  27,  1985  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission, 


RESOLUTION 
NO. 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0370        WD      Approving  expenditure  of  $30,000  to  the  law  firm  of 
Howard,  Rice  for  legal  services  in  connection  with 
litigation,  Hansen  v.  City  of  San  Buenaventura, 

VOTE:     Ayes  -  Giraudo,   Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

85-0371         MR       Approving  settlement  of  litigation,   Iffat  H.  V. 

Yazdani  and  Khursheed  Yazdani  v.  City  and  County  of 
San  Francisco,   in  the  amount  of  $734,266,00. 

VOTE :     Ayes  -  Giraudo,   Flynn,  Lenvin ,  Barletta 


On  motion  of  Flynn,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0372        WD      Approving  expenditure  of  funds  under  Declaration  of 
Emergency,   in  the  amount  of  $50,000.00,  for  Water 
Department  cleanup  and  disposal  of  transformer  oil 
leakage . 

VOTE :     Ayes  -  Giraudo ,  Flynn ,  Lenvin ,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0369        MR      Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totaling  $173,337.91 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


85-151 


On  motion  of  Barletta,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0373        MR      Approving  Revolving  Fund  payments  made  by  the 

Manager,  Bureau  of  Claims  and  Contracts,  totaling 
$109,334.59,  for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  August  1985. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0374        MR      Approving  compromise  settlements  in  the  amount  of 

$15  4.00  and  collections  in  the  amount  of  $12,471,76 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors  for  the 
month  of  August  1985. 

VOTE :     Ayes  -  Giraudo,  Flynn ,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0375        MR      Approving  amendment  of  the  Rules  and  Regulations, 
Public  Utilities  Commission  Revolving  Fund  to 
reflect  departmental  transfers  and  current  personnel 
assignments . 

VOTE :     Ayes  -  Giraudo ,   Flynn ,   Lenvin ,   Bar  let ta 


On  motion  of  Barletta,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0376        HH      Approving  the  plans  and  specifications  as  prepared 
by  staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No ,   HH-753  -  Early  Intake  Dam  repai  r , 

VOTE :     Ayes  -  Giraudo ,  Flynn ,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0377        MR      Approving  the  plans  and  specifications  as  prepared 
by  staff,  and  authorizing  Bid  Call  for  Municipal 
Railway  Contract  No.   851  -  Construction  of 
Handicapped  Loading  Platforms  at  Carl  and  Cole 
Streets . 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0378        MR      Approving  the  plans  and  specifications  as  prepared 
by  staff,  and  authorizing  Bid  Call  for  Municipal 
Railway  Contract  No.  MR-935,   Potrero  Division  - 
Modification  of  1st  Floor  Heating  System. 

VOTE :     Ayes  -  Giraudo,   Flynn,   Lenvin ,  Barletta 
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On  motion  of  Barletta,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
by  staff,  and  authorizing  Bid  Call  for  Municipal 
Railway  Contract  No .  MR-93  6,   Potrero  Division  - 
Paint  Shop  Ventilation. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Awarding  Hetch  Hetchy  Contract  No.   HH-748,  Rock 
River  Lime  Plant  and  Cottage ,   Pave  Access  Roadway, 
in  the  amount  of  $25,091.00  for  Alternate  B,  to 
George  Reed,   Inc.,  Contractor, 

VOTE:     Ayes  -  Giraudo,  Flynn ,  Lenvin ,  Bar  let ta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Awarding  Water  Department  Contract  No .  WD-1924 , 
6-Inch  Ductile  Iron  Main  Installation  in  Ocean  and 
Onondaga  Avenues,  San  Jose  Avenue  to  Mission  Street, 
in  the  amount  of  $170,701,00,   to  A.  Ruiz 
Construction  Co.  &  Assoc.,   Inc.,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Approving  Debit  Modification  No,   9,1  to  Municipal 
Railway  Contract  No,  MR-837,  Geneva  Car  Barn 
Rehabilitation,  Construct  Traction  Power  System  and 
Related  Work,   in  the  amount  of  $5,038,00,  to  Abbett 
Electric  Corporation,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.  713,  Power  Improvement  Program/Trolley  Coach 
Overhead  Program,   Columbus,   Union  and  Related 
Streets;   Underground  Transit  Power  Facilities  and 
Related  Work,  as  satisfactorily  completed;  approving 
Credit  Contract  Modification  No.   1  in  the  amount  of 
$1 ,  806  ,  50  and  author izing  final  payment  in  the 
amount  of  $9,974.87  to  Abbett  Electric  Corporation, 
Contractor . 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 
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On  motion  of  Barletta,   seconded  by  Lenvin,  the 
following  resolution  was  adopted : 

85-0  38  4        MR      Accepting  work  performed  under  Municipal  Railway 
Contract  No,  MR-848,  Muni  Subway  Wet  Standpipe 
System,  Market  Street  between  Van  Ness  and  Castro 
Streets,  as  satisfactorily  completed;  authorizing  an 
extension  of  time  for  unavoidable  delays  of  50 
calendar  days ;  and  authorizing  final  payment  in  the 
amount  of  $2,000.00  to  E.  H.  Morrill  Company, 
Contractor . 

VOTE;     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

8  5-0  385        WD      Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1911,  San  Andreas  Cottage 
Replacement,  as  satisfactorily  completed  and 
authorizing  final  payment  in  the  amount  of 
$33, 57 4. 00  to  J.M.  Construction  Company,  Contractor . 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0386        WD      Accepting  work  performed  under  Water  Department 

agreement  for  Water  Waste  Survey,  as  satisfactorily 
completed  and  authorizing  final  payment  in  the 
amount  of  $4,862,50  to  The  Pitometer  Associates, 
Consulting  Engineers • 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0387        WD      Authorizing  the  General  Manager  of  Public  Utilities 
to  negotiate  and  execute  a  Professional  Services 
Contract  with  Pitometer  Associates  to  conduct  a 
water  waste  survey  and  pipeline  network  analysis,  at 
a  total  payment  for  all  services  not  to  exceed 
$70,000.00. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

8  5-0388        HH      Authorizing  the  Real  Estate  Department  to  negotiate 
and  process  a  Lot  Line  Window  and  Lighting  Permit  to 
Alca  Land  Corporation  for  their  development  at 
2012-2024  Sutter  Street. 

VOTE:     Ayes  -  Giraudo,  Flynn,   Lenvin,  Barletta 
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On  motion  of  Barletta,   seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Authorizing  members  of  the  Armed  Forces  in  uniform 
to  ride  Municipal  Railway  vehicles  without  payment 
of  fares  dur  ing  Navy  Fleet  Week ,  October  12  through 
October  15  and  providing  shuttle  service  for  the 
Annual  Fun  Run, 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Rejecting  all  bids  received,  Municipal  Railway 
Contract  No,  MR-934,   Potrero,  Kirkland  and  Presidio 
Divisions  New  Bus  Washers,  and  authorizing  the 
readvertising  of  the  site  preparation  portion  of  the 
contract  under  new  Contract  No,   MR-934  R, 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

Making  a  determination  to  issue  San  Francisco  Water 
Revenue  Bonds,  Series  of  1985,   in  an  amount  not  to 
exceed  $104,000,000,  and  establishing  a  rate  of 
interest . 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  to  present  to  the 
Board  of  Supervisors  the  service  modifications 
described  in  the  report  titled  "Potential  Municipal 
Railway  Service  Modifications,"  as  the  method  to 
reduce  the  Municipal  Railway's  -  General  Fund 
revenue  requirements  if  that  becomes  necessary. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin 
Noes  -  Barletta 


On  motion  of  Lenvin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  an  interim  price  reduction  in  the  adult 

Fast  Pass  from  $24  to  $20,  effective  October  1, 

1985 ,  until  the  general  fare  increase  is  implemented . 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


85-155 


On  motion  of  Lenvin,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

85-0394        FM      Approving  amendment  to  the  Special  Transit  Fare 

Agreement  with  BART  to  reflect  change  in  the  adult 
monthly  Fast  Pass  price  from  $24  to  $20,  effective 
October  1,  1985. 

VOTE :     Ayes  -  Giraudo ,  Flynn ,  Lenvin ,  Bar  let ta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Items  No.   11  and  12  were  called  together. 

(11)  Authorizing  the  General  Manager  to  present  to  the  Board  of 
Supervisors  the  service  modifications  described  in  the  report 
titled  "Potential  Municipal  Railway  Service  Modifications,"  as 
the  method  to  reduce  the  Municipal  Railway's  -  General  Fund 
revenue  requirements  if  that  becomes  necessary. 

(12)  Public  Hearing 

(a)  To  consider  adoption  of  a  modified  Schedule  of  Rates, 
Fares  and  Charges  for  the  San  Francisco  Municipal  Railway 

(b)  To  consider  a  revised  transfer  policy, 

(c)  To  consider  an  interim  Fast  Pass  price  reduction  and 
associated  amendments  to  the  BART  Pass  Agreeement. 

(Continued  from  meeting  of  September  16,  1985.) 

President  Giraudo  continued  the  public  hearing, 

Mr,  Vernon  W.  Anderson,   representing  the  Crestlake  Property  Owners 
Association,  suggested  a  10^  senior  fare. 

Mr.  Victor  Honig,  representing  the  Gray  Panthers,  said  that  the  fare 
increase  is  not  needed.     Transportation  is  a  governmental  service 
which  should  be  supplied  for  taxpayers.     The  fare  is  an  additional 
tax , 

The  following  persons  spoke  in  favor  of  retaining  the  5(^  senior  fare 

Mr,  Winton  Jones,   3560  -  21st  Street 

Ms.   Shirley  Rosenberg,    1590  -  25th  Avenue 

Rev,  Edward  Peet ,  Glide  Seniors  Center 

Morton  Vickers,  180  Turk  Street,  Gray  Panthers 

Dr.  George  Davis,  Executive  Director,  Bayview  Hunters  Point  Senior 
Center,  spoke  about  need  for  transportation  services  for  the  elderly 

Ms.  Georgia  Brittan,   representing  San  Franciscans  for  Reasonable 
Growth,  urged  an  increase  in  the  Transit  Impact  Development  Fee  to 
$9 . 82  per  square  foot . 

Ms.  Lee  Brandl,  representing  Potrero  Boosters  and  Merchants 
Association,   spoke  against  discontinuing  line  53  -  SOUTHERN  HEIGHTS 
and  for  rerouting  line  48  -  QUINTARA/24TH  STREET  to  reduce  noise  and 
air  pollution. 


85-156 


Ms.   Clarissa  Ward,   President,   San  Francisco  Legislative  Forum, 
suggested  a  $20,00  Fast  Pass  and  a  $2.50  Senior  Pass  available  to 
residents  only.     Non-residents  would  be  charged  a  fare  of  $1.25, 

Ms.  willa  Sims  representing  Bayview  Multipurpose  Center,  Adult  Day 
Health  Center,  supported  the  fare  increase. 

Mr.  Ray  Moreno,  representing  VNA,  said  that  the  organization  voted 
to  support  the  15id  senior  fare  if  $1  million  is  used  for  paratransit . 


Mr.  G.  Bruce  Windrem,   532  -  15th  Street,  supported  the  fare  increase 
if  it  is  to  continue  or  improve  service,  and  urged  retention  of  the 
present  transfer  system, 

Mr.  Jay  Katz,  representing  the  Recreation  Center  for  the 
Handicapped,  urged  more  service  for  line  18  -  46TH  AVENUE.     He  said 
that  the  Center  does  not  advocate  a  300%  increase  for  disabled 
persons . 

Ms,  Kanika  Ajanaku,  95  Apollo  Street,  All  Peoples  Congress,  endorsed 
paratransit  but  said  that  the  money  should  not  come  from  those 
people  who  are  on  fixed  incomes, 

Mr,  Bill  Silverstein,   representing  the  Montefiore  Senior  Center, 
spoke  in  favor  of  the  $2,50  Senior  Pass  and  $2  0,00  Fast  Pass . 

Ms.  Mary  Lou  Thoenges,  899  Pine  Street,  said  that  the  5(^  fare  is  too 
low  and  many  senior  citizens  are  able  to  pay  more  and  some  are  still 
work  ing . 


Mr,  Armond  Cagliendro,  35  Tioga  Avenue,  spoke  against  the  fare 
increase . 

Mr.  Lee  Goland,   3004  -  16th  Street,  expressed  his  opinion  in  a  song 
which  urged  the  City  to  make  developers  pay  and  opposed  increases 
for  senior  citizens  and  the  poor. 

Mr.  J.  B.  Martin,  representing  the  Automotive  Machinists  Union, 
spoke  against  any  increase  in  fares.     He  said  public  transportation 
should  be  free. 

Mr,  Frank  Bello  supported  the  15^  fare  for  senior  citizens. 

President  Giraudo  continued  items  12a ,  modif ication  of  fares ,  and 
12b  revising  the  transfer  policy,  to  October  1 ,  1985 . 

Commissioner  Lenvin  made  a  motion  to  move  the  Historic  Trolley 
Festival  from  the  third  tier  of  service  cuts  to  the  first  tier  and 
authorize  staff  to  make  adjustments  as  necessary  to  maintain 
approximately  the  same  percentage  reduction  for  each  tier. 
Commissioner  Flynn  seconded.     On  the  question,  Commissioners 
Giraudo,  Flynn  and  Lenvin  voted  "Aye",  Commissioner  Barletta  voted 
"No".     Resolution  No,   85-0393  was  adopted. 

Commissioner  Lenvin  moved  approval  of  the  interim  Fast  Pass  to  be 
sold  at  $20.00.     Commissioner  Flynn  seconded ,     Resolution  No . 
85-0394  was  unanimously  adopted. 


THEREUPON  THE  MEETING  WAS  ADJOURNED  TO  AN  EXECUTIVE  SESSION  ON  AN 
ATTORNEY-CLIENT  MATTER:        4:05  P.M. 


******** 


ROMAINE  A,  BOLDRIDGE 
Secretary 


85-157 


PUBLIC    UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF   SAN  FRANCISCO 


Resolution  No.     85-0369MR   9-17-85 

RESOLVED         That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and 
Cor 
or 

Acdt  No.  Accident  PI/ 

Claimant  &  Prayer  D^te  P^  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 
Virginia  Layton 


Suey  Oy  Yee 

Judgments 
Benjamin  Silver 


83B5254-1  4-7  11-   4-83  A  $  20,000.00 

$50,000.00 

8  3T5297-1  6-6+  2-16-84  A  50,0  00.00 

$264,265.72 


84B0367-2       10-1+         9-  7-84         A  103,337.91 
$250, 000. 00 
(Settlement  includes  Costs  for  $2,337.91+ 
Interest  from  6-11-85  to  date  of  payment.) 


Index     560946       Sub-object  1450 


$173,337,91 


Total  Settlements:  (3) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  September  17,  1985. 

Romaine  A.  Boldridge,   Secretary  9-17-85 


PUBLIC  UTILITIES  COMMISSION 

CrTT  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  .  85-0370 


RESOLVED,  That  this  Commission  authorizes  the  Howard, 
Rice  law  firm  to  file  an  amicus  curiae  brief  on  the  merits  and 
participate  in  oral  argument  in  appellate  litigation  entitled, 
Hansen  v.  City  of  San  Buenaventura,   relating  to  rate  setting 
for  sales  of  water;  subject  to  a  limitation  of  $30,000  for  said 
legal  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTEMBER  1  7  19^   

kjmMyf^  (J.  ^  ^-cLy, 

Secretary,  Public  Utilities  Commisswn 


PUBLIC  UTILITIES  COMMISSION 


cm'  ANO  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


WHEREAS,  On  the  recommendation  of  the  City  Attorney  in 
the  case  of  Iffat  H.  V.  Yazdani  and  Khursheed  Yazdani  v.  City  and 
County  of  San  Francisco,  Superior  Court  Nos.  814-660  and  829-664, 
it  is 

RESOLVED,       that  this  Commission  approve  settlement  of 
the  above-entitled  case  for  $734,266.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
...  w  r  <5PPTrMRFD  1  7  IQRf; 


FUliiBC   U  u' 111  I  it::)  \_oivijvkii:>^yoi^j 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 


RESOLUTION  No 


WHEREAS     The  Vice  President  of  the  Public  Utilities 
Commission  pursuant  to  Section  6,30  of  the  Administrative  Code, 
and  Section  6.301  of  the  City  Charter,  has  declared  that  an 
emergency  condition  existed  in  San  Mateo  following  leakage  of 
oil  from  a  transformer  being  moved  by  San  Francisco  Water  Department 
personnel  from  the  peninsula  watershed  to  the  Millbrae  Corporation 
Yard;  and 

WHEREAS,  Analysis  of  the  oil  by  an  outside  certified 
laboratory  showed  the  oil  to  be  non-hazardous  because  the  PCB 
content  is  below  State  action  levels;  and 

WHEREAS,  Pending  the  results  of  the  laboratory  analysis 
the  Water  Department  initiated  hazardous  material  containment  _ 
and  clean  up  operations  through  an  outside  contractor  to  minimize 
any  possible  contamination;  and 

WHEREAS,  The  Water  Department  deems  it  necessary  to 
complete  clean  up  and  disposal  activities;  and 

WHEREAS,  The  estimated  cost  to  perform  the  necessary 
work  is  not  to  exceed  $50,000.00;  and 

WHEREAS,  The  funding  to  perform  the  work  is  currently 
available  using  budgeted  funds  which  will  be  replenished  at  a 
later  date  by  supplemental  appropriation;  and 

WHEREAS,   Sufficient  funds  are  available  to  fund  a 
supplemental  appropriation  in  G.  L.  Account  No.   490  -  Unappropriated 
Revenue;  now,   therefore,  be  it 

RESOLVED    That  the  Public  Utilities  Commission  approves 
the  expenditure  of  funds  under  emergency  provisions  of  the 
Administrative  Code  and  Charter  for  clean  up  and  disposal 
operations;  and  be  it  further 

RESOLVED    That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  supplemental  appropriation 
in  an  amount  not  to  exceed  $50,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of ^  _SEP_TEMB£R  1^7  B85  _ 

Sfiuiary,  Public  Vtiiities  Cornftitssion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNrr  OF  SAN  ^RANt:i-V.  ( > 

RESOLUTION  No.  8&-0373 


RESOLVED,     That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.  77-0184,  adopted 
April  12,  1977,  payment  of  claims  in  the  amount  of 
$109,334.59,  made  by  the  Municipal  Railway,  month  of 
August,   1985,  per  Revolving  Fund  Direct  Payment 
Nos.:     CL0020,  CL0021,  CL0023,  CL0026,  CL0029  and 
CL0031. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


PUBLIC  UTILIl  Its  COMMISSION 


CTTY  AND  COUNTY  OF  SAN  FHANCISCO 


RESOLUTION  No. 


8S-0374 


RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements.  Month  of  August,  1985,  total  amount  billed: 
$309.96,  total  compromise  settlements:     $154.00  and 
approves  collections  Month  of  August,   1985,  amount  of 
$12,471.76,  for  payment  of  miscellaneous  debtors,  per 
lists  dated  September  4,  1985. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SEPTFMRFR  1  7 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUMTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  commission  approves  and  hereby  requests 
the  Controller's  concurrence  in  amendment  of  Rules  and 
Regulations,  Public  Utilities  Commission  Revolving  Fund,  as 
follows: 

RULE'  7  SIGNATURES 


Principal  Counter 

Section  E-1 

Bureau  of  Administration-PUC 
for 

San  Francisco  Municipal  Railway 
Director,  Claims  &  Contracts 
Wells  Fargo  Bank 
Seventh  Avenue-Clement  Office 
San  Francisco 

ADD:  Mathea  Falco 

Patricia  Cardona 
Philip  Ellis 


Section  E-1  (Continued) 

Bureau  of  Administration-PUC 
for 

San  Francisco  Municipal  Railway 
Director,  Claims  &  Contracts 
Wells  Fargo  Bank 
Seventh  Avenue-Clement  Office 
San  Francisco 

DELETE:  Victor  R.  Belliveau  Victor  R.  Belliveau 

Charles  N.   Burleson  Charles  N.  Burleson 


Mathea  Falco 
Patricia  Cardona 
Philip  Ellis 
Elmer  E.  Boldridge 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

.qFPTFMpgp  1  7  1985 


Secretary,  Public  Utilities  Com missO>n 


PUBLIC  UTILITIES  COMMISSION 

ctrr  AND  couNrv  of  sjvn  fh>inci'X"o 

RESOLUTION  No.  85-G376 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  HH-753,  the  repair  of 
the  Early  Intake  Dam  and  related  work  is  to  be  performed;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  thi s 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  1(b);  now,  therefore,  be  it 

RESOLVED,      That     this     Commission     approves     the  plans  and 

specifications    as    prepared    and    recommended    by    staff,  and  hereby 

authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  HH-753,  Early  Intake 
Dam  -  Repair. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atUsmeeUn,of  SEPIEMBER  1  ?  1985 


Secretary,  Public  Utilities  CommisSnon 


PUBLIC  UTILITIES  COMMISSION 


CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


85-0377 


WHEREAS,  Under  Municipal  Railway  Contract  Uo.  MR-851 .  the 
construction  of  handicapped  loading  platforms  and  related  work  is  to  be 
performed; 

V/HEREAS,  The  Department  of  Ci  ty  PI  anni  ng  has  determined  this 
project  as  categorically  exempt  from  the  California  Environmental  Quality 
Act  (CEQA)  and  State  Guidelines  under  class  1(c);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plan  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  cal  1  for  Municipal  Rai Iway  Contract  No.  MR-851 ,  the 
construction  of  handicapped  platforms  at  Carl  and  Cole  Streets, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SFPTFMRER  1  7 1985. 


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0378 

RESOLUTION  No   


RESOLVED.  That  this  Commission  approves  the  plans  and 
specif icat ions  as  prepared  and  recommended  by  staff ,  and 
hereby  authorizes  Bid  Call  as  follows: 


Municipal  Railway  Contract  No.  MR-935  Modification  of  1st 
Floor  Heating  System 

Resolved,   that  in  accordance  with  the  provisions  of 
Chapter  31.   Section  31.22(a)  of  the  San  Francisco 
Administrative  Code.     This  project  is  hereby  determined  to 
be  categorically  exempt  from  the  California  Environmental 
Quality  Act  under  Class  1  (c)  as  set  forth  in  the 
permanent  list  of  categorical  exemptions  adopted  by  the 
City  Planning  Commission  on  August  28.   1980.  and  April  16. 
1981. 

RESOLVED.  That  the  Commission  approves  the  transfer  of 
$36,000  from  the  Potrero  Air  Distribution  Project  - 
Account  #1-29606  and  $108,000  from  the  Potrero  Electrical 
Improvement  Project  Account  #  1-23640  to  the  Potrero 
Division  Modification  of  First  Floor  Heating  System 
Project  #1-23227. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  S£PI£Ma££JJSJDa5___lX 


-YT'^.  /  ;    ^  /  /  •  / 

Secretary,  Public  Utilities  Commission  ^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  PRANCIBCO 

RESOLUTION  No  85*-0379 


RESOLVED.  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and 
hereby  authorizes  Bid  Call  as  follows: 


Municipal  Railway  Contract  No.  MR-936,  Potrero 
Division.  Paint  Shop  Ventilation 

Resolved,   that  in  accordance  with  the  provisions  of 
Chapter  31.  Section  31, 22(a)  of  the  San  Francisco 
Administrative  Code,     This  project  is  hereby  determined  to 
be  categorically  exempt  form  the  California  Environmental 
Quality  Act  under  Class  1  (c)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning 
Commission  on  August  28.    1980.   and  April  16.  1981. 


I  hereby  certify  thM  the  foregoing  resolution  was  adopted  by  the  Public  Utihties  Commiaion 

..um«.«g./  LEPTEMBER  1  7  1985 


Secreuuy.  Public  Utilit£«  Cotwnfeian 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTV  OF  SAN  FftANCISCO 


RESOLUTION  No. 


85-0380 


RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  HH-748,  Rock  River  Lime  PI  ant  and  Cottage ,  Pave  Access  Roadway,  in 
the  amount  of  $25,091.00  for  Alternate  "B"  to  George  Reed,  Inc.,  P.O.  Box 
548,  Sonora,  CA  95370  as  the  lowest  responsive  bidder,  and  rejects  all 
other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SFPTFMBER  L7-1985 


Secretary,  Public  Utilities  Commisilon 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FnANCISCO 


RESOLUTION  No. 


8S-G381 


Resolved,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  1924.  6-Inch  Ductile  Iron  Main 
Installation  In  Ocean  and  Onondaga  Avenues,  San  Jose  Ave.  to  Mission 
Street  in  the  net  amount  of  $170,701  to  A.  Ruiz  Construction  Co.  & 
Assoc.  Inc. ,  583  Shotwell ,  San  Francisco,  CA  94110  as  the  lowest 
responsive  bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLrC  UTILITIES  COMMISSION 

crrr  and  county  of  san  >=kanci&i;o 


85-0382 

RESOLUTION  No.  .  


WHEREAS,  Under  Municipal  Railway  Contract  No.  837,  it  is 
necessary  to  modify  the  contract  in  the  amount  of  $5,038.00  to  compensate 
for  del  ays  caused  by  the  1  ate  compl  eti  on  of  the  work  by  others  on 
concurrent  Contract  No.  MR-836;  and 

WHEREAS,  Additional  funds  for  this  modification  are  available  in 
Account  No.  901741 ;  and 

WHEREAS,  Work  under  this  contract  has  been  unavoidably  delayed 
for  a  total  of  289  working  days;  now,  therefore,  be  it 

RESOLVED,  That  thi  s  Commission  hereby  approves  Debit 
Modification  No.  9.1  to  Municipal  Railway  Contract  No.  837,  Geneva  Car 
Barn  Rehabilitation,  Construct  Traction  Power  System  and  Related  Work,  in 
the  amount  of  $5,038.00  and  authorizes  an  extension  of  time  of  289 
working  days  for  unavoidable  delays. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of. 


Secretary,  Public  Utilities  Commissfpn 


PUBLIC  UTILITIES  COMMISSION 

CHY  AND  COUNTt  Of  SAN  FRANCISCO 


RESOLUTION  No. 


85-0383 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  71 3,  Columbus ,  Union  and  Rel a ted  Streets, 
Underground  Transit  Power  Facilities  and  Related  Work,  as  satis- 
factorily completed;  approves  Debit  Contract  Modification  No.  1  in  the 
amount  of  $1  ,806.50,  authorizes  an  extension  of  time  for  unavoidable 
delays  of  191  calendar  days;  and  authorizes  final  payment  in  the  amount 
of  $9,974.87  to  the  Contractor,  Abbett  Electric  Corporation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   SFPTFMRFR  '  1985_ 


Secretary.  Public  Utilities  Commis^on 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  OOUNTT  OF  SAN  FRANCISCO 

85-0384 

RESOLUTION  No.  


RESOLVED,  That  thi s  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  848,  Muni  Subway  Wet  Standpipe  System, 
Market  Street  between  Van  Ness  and  Castro  Streets,  as  satisfactorily 
completed;  authorizes  an  extension  of  time  for  unavoidabl e  delays  of 
50  calendar  days;  and  authorizes  final  payment  in  the  amount  of  $2,000.00 
to  the  Contractor,  E.  H.  Morrill  Company, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  1  7  1985 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commissmn 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCIS^IO 


RESOLUTION  No.  85-0385_ 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1 911 ,  San  Andreas  Cottage  Repl acement  as 
satisfactorily  completed  and  author i zes  final  payment  i n  the  amount  of 
$33,574.00  to  the  Contractor,  J.M.  Construction  Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SLPJEMBER  1  7  1985 , 


Secretary,  Public  Utilities  Commissfon 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  Of  SAN  FRANCISCO 


RESOLUTION  NO. 


85-0386 


RESOLVED,  That  this  Commission  hereby  accepts  the  work 
as  being  satisfactorily  completed  and  approves  final  payment  in 
the  amount  of  $4,862.50  to  The  Pitometer  Associates,  Consulting 
Engineers,  covering  services  to  the  San  Francisco  Water  Department 
in  connection  with  water  waste  survey  under  agreement  dated 
July  26,  1984. 


i  hi-ieby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  SFPTFMPrp  1  7  VPR' 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  8AN  FRANCISCO 


85-0387 


RESOLUTION  NO 


WHEREAS,  The  Commission  under  Resolution  85-0199  adopted 
May  14,  1985,  authorized  the  Water  Department  to  advertise  and  circulate 
a  Request  for  Proposal  for  consultant  assistance  in  conducting  water 
waste  survey  analysis;  and 

WHEREAS,  Proposals  for  said  services  have  been  received  and  analyzed 
by  the  Water  Department  Selection  Committee;  and 

WHEREAS,  After  thorough  evaluation  of  all  proposals  submitted,  and 
oral  interviews  with  the  two  firms  submitting  proposals,  the  recommendation 
is  made  that  an  agreement  be  entered  into  with  The  Pitometer  Associates 
as  the  company  considered  best  qualified  to  provide  the  services  required 
for  implementing  this  project;  and 

WHEREAS,  The  work  will  be  funded  by  funds  allocated  in  the  1985-86 
budget;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of 
Public  Utilities  to  negotiate  and  execute  a  contract  with  The  Pitometer 
Associates  to  conduct  water  waste  survey  and  network  analysis  at  a  total 
payment  for  all  services  not  to  exceed  $70,000.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SEPTEMBER,  1  7  1985 


T 


Secretary,  Public  Utilities  Commissio^ 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCtSCO 


RESOLUTION  Na 


85-0388 


WHEREAS,  It  is  necessary  for  Alca  Land  Corporation  to  secure 
a  Revocable  Lot  Line  Window  and  Lighting  Permit  for  their  development 
at  2012-2024  Sutter  Street;  and 

WHEREAS,  The  Real  Estate  Department  has  determined  that  a  one-time 
charge  of  $3,000.00  is  the  appropriate  fee;  and 

WHEREAS,  The  permit  will  be  revocable  upon  thirty-days  written 
notice;  now,  therefore,  be  it 

RESOLVED,  That  the  Real  Estate  Department  is  authorized  to 
negotiate  the  terms  and  conditions  of  a  permit  and  to  subsequently  process 
the  permit  for  approval  by  the  Board  of  Supervisors . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SEPTEMBER.l  7  1985 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


p...^,„Tin>.»o  85-0389 


WHEREAS,  This  Commission  finds  and  determines  that  San  Francisco 
has  a  tradition  of  extending  cordial  hospitality  to  members  of  the  Armed 
Forces  on  their  periodic  visits  to  this  City;  and 

WHEREAS,  A  substantial  number  of  ships  of  the  United  States  Navy 
will  visit  San  Francisco  during  the  period  of  October  12  to  October  15, 
and 

WHEREAS,  This  Commission  finds  that  providing  free  transportation 
to  members  of  the  Armed  Forces  in  uniform  during  the  forthcoming  visit 
will  assist  in  maintaining  a  high  state  of  morale  in  the  Armed  Forces;  and 

WHEREAS,  This  Commission  finds  that  a  high  state  of  morale  in  the 
Armed  Forces  serves  the  public  Interest  and  promotes  patriotism  and  the 
general  welfare;  and 

WHEREAS,  The  Port  of  San  Francisco  is  sponsoring  the  Annual  Fun 
Run  for  visiting  sailors  and  local  runners;  and 

WHEREAS,  This  Commission  finds  that  providing  free  transportation 
will  act  Increase  costs  and  will  have  a  minimal  effect  on  revenues;  now, 
therefore,  it  is 

RESOLVED,  That  commencing  12:01  A.M.,  October  12,  1985  and 
terminating  at  11:59  P.M.,  October  15,  1985,  members  of  the  Armed  Forces 
in  uniform  may  ride  Municipal  Railway  vehicles  without  payment  of  fare; 
and  it  is  further 

RESOLVED,  That  the  Municipal  Railway  shall  provide  special 
shuttle  service  for  the  Annual  Fun  Run. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTEMBER  1  7  1985  ^  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

C(TY  AND  COUNTY  OF  SAN  FRilNL-l-V_0 


RESOLUTION  No. 


85-0330 


WHEREAS,  Under  Municipal   Railway/  Contract  No.  MR-934, 
Potrero,  Kirkland  and  Presidio  Divisions  New  Bus  Washers  is  to 
be  funded  from  Fund  Group  31-720-300-06-601732;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened 
publicly  on  August  28,  1985;  and 

WHEREAS,  Both  bids  received  exceeded  the  Engineer's 
estimate  by  an  unacceptable  percent;  and 

WHEREAS,  Other  means  of  completing  this  work  are  under 
consideration  which  may  be  more  economical  ;  now,  therefore,  be 
i  t 

RESOLVED,  That  this  Commission  rejects  bids  received  on 
August  28th,  1985,  for  Contract  MR-934  Potrero,  Kirkland, 
Presidio  Divisions  New  Bus    Washers    as  the  low  bidder  and 
second  low  bidder  exceeded  the  engineers  estimate  by  20%  and 
45%,  respectively;  and 

FURTHER  RESOLVED,  That  this  Commission  direct  the 
Municipal   Railway  to  pursue  other  means  of  securing  needed  work 
including  requesting  City's  Purchasing  Department  assistance  in 
purchase  of  the  material  and  installation  through  a  Supply  and 
Install  Purchase  Order,  and  readvertise  the  site  preparation 
portion  of  the  contract  under  new  Contract  No.  MR-934  R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SEPTEK 


1935 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  85-0391 


RESOLUTION  DETERMINING  INTENTION  TO  ISSUE  NOT  TO  EXCEED 
$104,000,000  PRINCIPAL  AMOUNT  OF  SAN  FRANCISCO  WATER  REVENUE 
BONDS,    SERIES  OF  1985,    ESTABLISHING  A  MAXIMUM  INTEREST  RATE 
THEREFORE  AND  REQUESTING  THE  BOARD  OF  SUPERVISORS  OF  THE  CITY 
AND  COUNTY  OF  SAN  FRANCISCO  TO  APPROVE  SAID  BONDS  AND  THE 
MAXIMUM  INTEREST  RATE  THEREON. 

WHEREAS,    Section  7.312(a)   of  the  Charter  of  the 
City  and  County  of  San  Francisco  provides  that  the  Public 
Utilities  Commission  has  the  authority  to  issue  revenue  bonds 
for  the  purpose  of  ac qui  ring,   constructing,  financing^ 
improving  or  developing  water  facilities  under  the  water 
department ,    subj ect  to  the  approval ,   amendment  or  rejection 
of  the  Board  of  Supervisors  of  the  City  and  County  of  San 
Franc i SCO  in  each  instance ; 

WHEREAS,    Section  7.312(b)   of  the  Charter  of  the 
City  and  County  of  San  Francisco  provides  that  revenue  bonds 
issued  pursuant  to  said  Section  7.312  may  bear  a  rate  of 
interest  not  to  exceed  that  which  may  be  fixed  and  prescribed 
by  the  Public  Utilities  Commission,    subject  to  the  approval 
or  rejection  of  the  Board  of  Supervisors; 

WHEREAS,    a  special   revenue  bond  election  was  held 
in  the  City  of  San  Francisco  on  Tuesday,    November  6,    1984,  at 


PUBLIC  UTILITIES  COMMISSION 

any  and  countt  of  san  francisco 

85-G391 

RESOLUTION  Uo.   


which  election  there  was  submitted  to,    and  was  approved  by^ 

the  qualified  voters  of  the  City  the  following  proposition: 

Shall  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  issue 
revenue  bonds  in  the  principal  amount  of 
$104,000,000  pursuant  to  Charter  Section 
7.312  to  provide  funds  for  acquiring, 
constructing,    financing,    improving  and 
developing  additions ,   betterments  and 
improvements  to  the  San  Francisco  Water 
Department  water  supply ,    storage  and 
di stribution  system,    including  f i Itration  and 
treatment  works  and  plants,    reservoirs  and 
other  water  supply,    storage  and  distribution 
facilities,    lands  and  equipment  necessary  or 
convenient  for  the  San  Franc i sco  Water 
Department  water  supply,    storage  and 
di  stribution  system? 

WHEREAS,   it  is  now  desirable  and  necessary  and  in 
the  best  interests  of  the  City  of  San  Francisco  for  this 
Commission  to  express  its  intention  of  issuing  water  revenue 
bonds  for  the  purpose  of  providing  funds  for  the  acqui si tion, 
construction,    financing ,    improvement  and  development  of  said 


facilities; 


NOW,   THEREFORE,    BE   IT  RESOLVED  by  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco, 


as  follows: 


Section  1.     This  Public  Utilities  Commission  hereby 


determines  to  issue  its  San  Francisco  Water  Revenue  Bonds, 
Series  of  1985   (the   "Series  of  1985  Bonds"),    in  the  aggregate 
principal  amount  of  not  to  exceed  $104,000,000,    for  the 
purpose  of  acquiring,   constructing,   financing,    improving  and 
developing  water  facilities  under  the  water  department  in 


2 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTt  OF  SAN  FHANCfSCO 


RESOLUTION  No. 


85-0331 


accordance  with  and  for  facilities  specified  in  said  ballot 
proposition. 

Section  2 .     Series  of  1985  Bonds,    to  be  issued 
pursuant  to  Section  7.312  of  the  Charter,    shall  bear  a  rate 
of  interest  of  not  to  exceed  12%  per  annum. 

Section  3 .     The  Secretary  of  the  Commission  is 
hereby  authorized  and  directed  to  request  the  Board  of 
Supervisors  of  the  City  and  County  of  San  Francisco  to 
approve  the  issuance  of  the  Series  of  1985  Bonds  and  the 
maximum  interest  rate  thereon . 

Section  4.      Effective  Date  of  Resolution.  This 
Resolution  shall  take  effect  from  and  after  its  adoption. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTEMBCR  1  3M5 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0332 


WHEREAS,  The  Board  of  Supervisors  has  requested  all  departments  to 
forward  to  the  Board  Finance  Committee  proposals  for  reducing  their 
General  Fund  support  requirements  by  September  18,  1985,  and 

WHEREAS,  This  Commission  has  accepted  public  testimony  on  service 
reductions  which  could  reduce  the  Municipal  Railway's  demand  on  the 
General  Fund  by  approximately  the  amounts  requested  by  the  Board  of 
Supervisors;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  its  General  Manager  to 
present  to  the  Board  of  Supervisors  the  service  modifications  described 
in  its  report,  "Potential  Municipal  Railway  Service  Modifications",  dated 
September  16,  1985,  as  its  method  to  propose  to  reduce  the  Municipal 
Railway's  General  Fund  revenue  requirements  if  that  becomes  necessary;  be 
it 

FURTHER  RESOLVED,  That  this  Commission  urges  the  Board  of 
Supervisors  to  allow  the  fare  adjustment  which  this  Commission  is 
concurrently  proposing  to  substitute  for  any  General  Fund  reductions, 
thus  precluding  a  cut  in  services  which  this  Commission  is  desperately 
anxious  to  avoid. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTEMBER  Ijj^ 


Secretary.  Public  Utilities  Commissmh 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCtSCO 

RESOLUTION  No. 


WHEREAS,  The  Public  Utilities  Commission  wishes  to 
establish  an  adult  Fast  Pass  price  which  strongly  encourages 
Municipal  Railway  patrons  to  purchase  monthly  passes  rather 
than  pay  cash  fares;  and 

WHEREAS ,  Collection  of  $4  of  the  $2  4  adult  pass  pr ice 
which  was  suspended  from  October  1,   1984  through  August  31, 
1985,  demonstrated  that  a  $20  price  meets  the  above  objective; 
and 

WHEREAS,  This  Commission  has  conducted  a  public  hearing 
at  which  testimony  was  received  concerning  this  proposed  fare 
schedule  as  required  by  Section  3.598  of  the  Charter  of  the 
City  and  County  of  San  Francisco;  and 

WHEREAS,  As  a  result  of  this  testimony,  this  Commission 
has  determined  that  re-establishing  the  $20  adult  pass  price 
should  be  considered  by  the  Mayor  and  the  Board  of  Supervisors 
until  the  adult  cash  fare  is  increased;  now,  therefore,  be  it 

RESOLVED,  That  the  following  revision  to  the  existing 
schedule  of  Municipal  railway  rates,  fares  and  charges  (refer 
to  rate  schedule  effective  April  1,  1982)   is  hereby  adopted: 

I  and  II     A.  Adult  Fares: 

3)     Monthly  Fast  Pass:   $24.00,   reduced  to  $20.00 

commencing  October  1,   1985  until  the  earlier  of 
January  1,  1986  or  the  date  an  Adult  Single  Trip 
Fare  higher  than  60j^  is  implemented . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


85-0394 


WHEREAS,     This  Commission  has  approved  a  change  in  the  price 
of  the  Municipal  Railway  adult  monthly  Fast  Pass  which  is  valid  for 
travel  on  Bay  Area  Rapid  Transit  District  trains  pursuant  to  the 
Special  Transit  Fare  Agreement  Between  The  City  and  County  of  San 
Francisco  and  the  San  Francisco  Bay  Area  Rapid  Transit  District 
executed  March  23,  1983,  as  amended  September  26,   1984;  and 

WHEREAS,     Any  change  in  the  price  of  the  Municipal  Railway 
adult  monthly  Fast  Pass  requires  amendment  of  the  Special  Transit 
Fare  Agreement;  now,  therefore,  be  it 

RESOLVED,     That  the  General  Manager  of  Public  Utilities  is 
authorized  to  execute  an  amendment  to  the  Special  Transit  Fare 
Agreement  to  reflect  the  change  in  the  MUNI  adult  monthly  Fast  Pass 
price  approved  by  this  Commission  this  date  as  subsequently  approved 
or  amended  by  the  Board  of  Supervisors. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  SEPTEMBER  1  7  19BB 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Special  Meeting 

Room  228,   City  Hall 

9:00  A.M. 
September  23,  1985 

COMMISSIONERS 
Louis  J.  Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M,  Sanger 
Nancy  C.  Lenvin 
Joseph  F.  Barletta 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitor ing 

Information  Systems 

Personnel  and  Training 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


85-158 


Call  to  Order:     9:14  A.M. 


Present :     Vice  President  H .  Wei  ton  Flynn ,  Commissioner  Nancy  Lenvin , 
Commissioner  Joseph  Bar letta 

Absent:       President  Louis  Giraudo,  Commissioner  John  Sanger 

Vice  President  H.  Welton  Flynn  presided. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0395      HH        Authorizing  the  General  Manager  of  Public  Utilities 
to  proceed  with  the  Kirkwood  Powerhouse  Addition, 
Unit  No.  3,  project. 

VOTE:     Ayes  -  Flynn,  Lenvin,  Barletta 


Copy  of  the  above  resolution  is  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Resolution  No.  85-0395  —  Authorizing  the  General  Manager  of  Public 
Utilities  to  proceed  with  the  Kirkwood  Powerhouse  Addition  Unit  No. 
3  project. 

Mr.  Dean  Coffey,  General  Manager  San  Francisco  Water  Department, 
said  that  approval  of  this  resolution  will  allow  the  project  to 
proceed  as  soon  as  federal  environmental  review  has  been  completed. 
This  will  start  the  clock  running  on  the  30-day  appeal  notice  and 
give  our  construction  people  time  to  mobilize  so  they  will  be  ready 
to  start  work.     He  said  that  a  letter  had  been  sent  to  California 
Trout,  the  Sierra  Club  and  the  Tuolumne  River  Preservation  Trust 
stating  what  we  will  do  to  mitigate  any  damage  that  might  be  caused 
by  this  project.     We  expect  their  cooperation. 

Mr,  Tony  Rossmann,  attorney  for  McCutchen  Doyle  Brown  £<  Enerson, 
stated  that  he  had  been  out  of  town  and  unable  to  converse  with  his 
clients  regarding  the  letter.     He  asked  that  this  matter  be 
continued  and  that  the  letter  agreement  be  incorporated  in  the 
Commission ' s  action . 

Commissioner  Lenvin  pointed  out  that  there  is  good  will  on  both 
sides  to  reach  an  agreement,  and  that  the  agreement  is  separate  from 
the  item  before  the  Commission.     She  added  that   if  action  is  not 
taken  today  we  cannot  recapture  the  lost  time. 

On  motion  of  Commissioner  Lenvin,  seconded  by  Commissioner  Barletta, 
Resolution  No.  85-0395  was  unanimously  adopted, 

******** 

THEREUPON   THE   MEETING  WAS  ADJOURNED:      9:38  A.M, 


ROMAINE  A.  BOLDRIDGE 
Secretary 


85-159 


PUBLIC  UTILITIti.  o^iv.iv.io^iwisi 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  =11395 


WHEREAS,  The  City  and  County  of  San  Francisco  through 
its  Public  Utilities  Commission  (Commission)   desires  to 
construct  an  addition  to  the  existing  Kirkwood  Powerhouse 
located  at  Early  Intake,  Tuolumne  River,  Tuolumne  County, 
California,  said  project  being  known  as  the  Kirkwood 
Powerhouse  Unit  No .   3 ;  and 

WHEREAS,  The  Kirkwood  Powerhouse  Unit  No,   3  project 
has  been  granted  a  Negative  Declaration  by  the  Planning 
Commission  of  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  The  Commission  has  reviewed  and  considered 
the  environmental  impacts  of  the  Kirkwood  Powerhouse  Unit  No, 
3  as  set  forth  in  the  Negative  Declaration  and  desires  to 
proceed  with  the  project  as  soon  as  final  authority  is 
received  from  the  appropriate  federal  agencies  which  have  not 
yet  completed  review  of  the  project  pursuant  to  the  Raker  Act 
and  the  National  Environmental  Protection  Act;  now, 
therefore,  be  it 

RESOLVED,  That  the  Commission  hereby  directs  the 
General  Manager  of  the  Public  Utilities  Commission  to 
institute  all  actions  necessary  for  the  construction  of 
Kirkwood  Powerhouse  Unit  No.  3  as  soon  as  federal  review  of 
said  project  is  completed • 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SFPTEMBER  2^1  1985  

Secretary,  Public  Utilities  Commis^n 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 


Louis  J.  Giraudo,  President 
H.  Welton  Flynn,  Vice  President 
John  M.  Sanger 
Nancy  C.  Lenvin 
Joseph  F .   Bar  let t a 


2:00  P.M. 


October  1,  1985 


COMMISSIONERS 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitor ing 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Gail  Johnson 


ACTING  SECRETARY 


85-160 


Call  to  Order:     2:05  P.M. 


Present:       President  Louis  Giraudo,  Vice  President  H.  Welton  Flynn, 
Commissioner  Nancy  Lenvin,  Commissioner  Joseph  Barletta 

Absent:         Commissioner  John  Sanger 


The  Minutes  of  the  special  meeting  of  September  16,   the  regular 
meeting  of  September  17,  and  the  special  meeting  of  September  23 
were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0396        MR      Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totaling  $169,876.93. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0397         HH       Approving  the  plans  and  specifications  as  prepared 
by  staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No.   HH-751,   Hetch  Hetchy  Buildings  - 
Heating  and  Insulating  Intake  Houses, 

VOTE:     Ayes  -  Giraudo,  Flynn,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0398         HH       Awarding  Hetch  Hetchy  Contract  No.   HH-718,  Eleanor 
Dam  -  Repair  and  Seal  Face,   in  the  amount  of 
$462,360.62,  to  William  J.   Sinay,   Inc.,  Contractor, 

VOTE :     Ayes  -  Gi  raudo,   Flynn ,   Lenvin ,   Bar  let ta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0399        WD      Awarding  Water  Department  Contract  No.  WD-1893, 
20-Inch  Steel  Main  Installation  in  Appleton, 
Mission,  Randall  and  Chenery  Streets,   in  the  amount 
of  $755,400.00,   to  Olsen-Esquivel ,   A  Joint  Venture, 
Contractor . 

VOTE:     Ayes  -  Giraudo,   Flynn,   Lenvin,  Barletta 


85-161 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0400        HH      Rejecting  all  bids  received,  Hetch  Hetchy  Contract 
No.  HH-704,  Addition  to  Moccasin  Auto  and  Machine 
Shops,  and  authorizing  the  readvertising  of  contract 
under  No.  HH-704R, 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0401        EC      Authorizing  the  Bureau  of  Energy  Conservation  to 
apply  for,  accept  and  expend  $5,000  from  the 
Department  of  Energy  and  the  Energy  Task  Force 
Management  Corporation  for  energy  management  and 
dissemination  activities  in  the  commercial  sector . 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0402        MR      Approving  Debit  Modification  No.   28  to  Municipal 

Railway  Contract  No.  MR-833,  Rehabilitation  of  Cable 
Car  Trackway,  California  Street  West,   in  the  amount 
of  $50,819.00,  to  Stacy  &  Witbeck,  Contractor. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0403         MR      Approving  amendment  of  Section  10.150  of  the  San 
Francisco  Administrative  Code  and  requesting 
Controller's  concurrence  in  the  amendment  of  Rules 
and  Regulations,   Public  Utilities  Commission 
Revolving  Fund  Rule  6 ,  Sect  ion  E ,  Municipal  Railway , 
increasing  the  Municipal  Railway  Revolving  Fund  from 
$75,000  to  $150,000.00. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0404         GM       Adopting  a  modified  Schedule  of  Rates,   Fares  and 
Charges  for  the  San  Francisco  Municipal  Railway. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Lenvin,  Barletta 
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On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0405        GM      Adopting  a  revised  transfer  pol icy . 

VOTE :     Ayes  -  G  iraudo ,  Flynn ,  Lenvin ,  Bar  let ta 


On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0406        GM      Stating  the  intention  of  the  Public  Utilities 

Commission  to  budget  $1  million,  commencing  fiscal 
year  198  6/87 ,  of  the  increase  in  fare  revenues 
derived  from  Elderly  and  Handicapped  fares  of  at 
least  15j^  cash  and  $4.50  pass,   if  approved  by  the 
Board  of  Supervisors ,  for  additional  paratransit 
service. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Flynn,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0407        GM      Appointing  Mr.  Arthur  V.  Toupin  to  serve  as  a  member 
of  the  Board  of  Trustees  of  the  Transport  Workers 
Union  -  San  Francisco  Municipal  Railway  Trust  Fund. 

VOTE :     Ayes  -  Giraudo ,  Flynn ,  Lenvin ,  Bar letta 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0408        HH      Authorizing  the  Real  Estate  Department  to  negotiate 
and  process  a  lease  with  Granada  Energy  Corporation 
for  gas  rights  under  a  portion  of  the  Hetch  Hetchy 
right-of-way  in  Stanislaus  County, 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

85-0409        WD      Approving  the  direction  and  elements  of  a  water 

conservation  program  for  the  City  and  County  of  San 
Francisco . 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

85-0410         MR      Authorizing  the  General  Manager  of  Public  Utilities 
to  expend  monies  from  the  Public  Utilities  Awards 
Fund  in  accordance  with  the  "Muni  Award  and  Special 
Event  Expenses"  budget  submitted  by  the  Municipal 
Railway. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 
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On  motion  of  Lenvin,   seconded  by  Flynn,  the 
foil owing  resolution  was  adopted: 

85-0411        MR      Authorizing  the  Municipal  Railway  to  distribute  a 

Request  for  Proposals  for  the  purpose  of  identifying 
a  consulting  firm  to  develop  and  implement  a 
supervisory  training  program  for  the  Equipment 
Maintenance  Division , 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0412        MR      Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  of 
SI , 250 , 000  of  TDA  capital  improvement  funds  for 
modifications  to  the  cable  car  barn  and  trackway. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0413        FM      Providing  for  the  issuance  of  $104,000,000  principal 
amount  of  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  San  Francisco  Water 
Revenue  Bonds,  Series  of  1985;  and  prescribing  the 
terms,  conditions  and  form  of  said  Series  of  1985 
Bonds , 

VOTE :     Ayes  -  Giraudo,   Flynn,   Lenvin ,   Bar  let ta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0414        FM      Authorizing  and  directing  the  sale  of  $104,000,000 
principal  amount  of  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  San 
Francisco  Water  Revenue  Bonds,   Series  of  1985; 
adopting  Official  Notice  of  Sale  of  said  bonds; 
adopting  Official  Statement  describing  said  bonds; 
adopting  Notice  of  Intention  to  Sell  said  bonds; 
authorizing  publications  of  legal  notices  and 
consenting  to  submission  of  bid  by  Smith  Barney, 
Harris  Upham  &  Co,  Incorporated,  financing 
consultant , 

VOTE:     Ayes  -  Giraudo,  Flynn,   Lenvin,  Barletta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0415         FM      Authorizing  the  General  Manager  of  Public  Utilities 
to  sign  the  Official  Statement  for   the  Commission 
for  the  sale  of  $104,000,000  in  San  Francisco  Water 
Revenue  Bonds,  Series  1985. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Lenvin,  Barletta 
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On  motion  of  Lenvin,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0416        FM      Recommending  that  the  Board  of  Supervisors  adopt  and 
incorporate  proposed  amendments  to  Chapter  38  of  the 
San  Francisco  Administrative  Code  (Transit  Impact 
Development  Fee) . 

VOTE :     Ayes  -  Giraudo ,  Flynn ,  Lenvin ,  Bar  let ta 


On  motion  of  Barletta,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

85-0  417        CC      Declar ing  two  parcels  of  land  located  in  Pleasanton , 
Alameda  County ,  approximately  4  acres,  surplus  to 
the  needs  of  the  Water  Department  and  authorizing 
the  Director  of  Property  to  prepare  necessary 
legislation  for  sale , 

VOTE :     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

85-0418        E        Requesting  the  Controller  to  transfer  funds  in  the 

amount  of  $1,223,695,  San  Francisco  Water  Department 
Contract  No.  WD-1780,   Crystal  Springs  Pipeline  No, 
3,   for  construction  of  new  pipelines. 

VOTE:     Ayes  -  Giraudo,   Flynn,   Lenvin,  Barletta 


On  motion  of  Lenvin,  seconded  by  Flynn,,  the 
following  resolution  was  adopted: 

85-0419        EC      Authorizing  the  Bureau  of  Energy  Conservation  to 
submit  a  Request  for  Proposals  to  prospective 
consultants  for  energy  analyses  and  surveys  to 
identify  energy  conservation  measures  that  will 
produce  energy  cost  reductions  and  increase  Hetch 
Hetchy  revenue. 

VOTE:     Ayes  -  Giraudo,  Flynn,  Lenvin,  Barletta 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Introduction  of  New  Business  by  Commissioners 

Commissioner  Lenvin  announced  that  Municipal  Railway  employees 
received  the  following  awards: 

1.     The  Metropolitan  Transportation  Commission  honored  Messrs.  Ray 
McCann  and  Charles  Gerstbacher  for  preventing  a  cable  car  from  going 
downhill  during  an  accident  in  August  1984.     These  men  were 
commended  for  preventing  a  major  disaster  and  loss  of  life. 
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2.  The  Regional  Transportation  Association,   the  cooperative 
informal  group  of  all  the  major  operators  in  the  Bay  Area,  received 
an  award  for  coordinating  transportation  efforts  during  the 
Democratic  Convention,   for  promoting  minority  hiring  and  minority 
business  participation.     The  Municipal  Railway  received  this  award 
as  a  member  of  the  Regional  Transportation  Association. 

3,  Mr.   Chuck  Richardson,  Chief  Investigator,  Protective  Services, 
Public  Utilities  Commission,  was  given  a  special  award  from  the 
State  of  California  Department  of  Justice  Commission  on  Peace 
Officer  standards  and  Training.     This  award,   the  highest  given  by 
the  State  of  California  to  a  peace  officer,     is  usually  given  to  a 
police  chief.     Mr.  Richardson's  receipt  of  this  award  marks  the 
first  time  a  security  officer  for  a  large  property  has  been  honored 
in  this  way. 

******** 

Report  of  the  General  Manager 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities, 
announced  that  Ms.  Kay  Emerson,   former  Manager,  Audits  and 
Performance  Analysis  Unit,  Public  Utilities  Commission  Finance 
Bureau,  has  accepted  a  job  in  private  industry.     President  Giraudo 
thanked  Ms.  Emerson  for  all  the  work  she  has  done  for  the  Public 
Utilities  Commission. 

******** 

(9)  Public  Hearing 

(a)  To  consider  adoption  of  a  modified  Schedule  of 
Rates,  Fares  and  Charges  for  the  San  Francisco 
Municipal  Railway , 

(b)  To  consider  a  revised  transfer  policy. 
(Continued  from  meeting  of  September  17,  1985.) 

President  Giraudo  continued  the  public  hearing.     He  stated  that  only 
those  who  have  not  previously  spoken  on  the  subject  matter  would  be 
permitted  to  speak  today. 

Ms.  Sherry  Gendelman,  representing  the  Gray  Panthers,   said  that  the 
Gray  Panthers  of  San  Francisco  oppose  any  Municipal  Railway  fare 
increase.     She  urged  the  Commission  to  roll  back  student  fares  to 
b^,   reduce  the  Fast  Pass  price  to  $20,   if  not  less,  while  expanding 
paratransit  services.     She  said  we  are  looking  at  a  fare  increase, 
coupled  with  a  new  transfer  policy  that  will  substantially  increase 
the  cost  of  everyday  living  for  Muni  riders.     To  add  15g5  and  a 
restrictive  transfer  policy  will  leave  many  people  having  to  come  up 
with  $30  or  $40  more  a  month.     Ms.  Gendelman  called  upon  the 
Commission  to  collect  the  downtown  impact  development  fee  and, 
better  yet,  to  create  a  transit  assessment  district. 

Mr.  Michael  Levin,  834  -  29th  Avenue,  stated  that  as  far  as  the 
matter  of  raising  fares  in  general  is  concerned,  he  would  like  to 
see  business  shoulder  their  fare  share  of  the  financing  of  City 
services,   including,  of  course,  the  Municipal  Railway. 

President  Giraudo  closed  the  public  hearing. 

Mr .  Nothenberg  introduced  a  resolut ion  stat ing  the  intent  of  the 
Public  Utilities  Commission  to  budget  half  of  the  increase  in  the 
elderly  and  handicapped  cash  fare,  up  to  $1  million,  for  paratransit 
services  and  to  ask  the  Board  of  Supervisors  and  the  Mayor  to 


85-166 


sustain  that  $1  million  if  the  fare  package  before  the  Commission  is 
adopted,     Mr.   Nothenberg  asked  that  the  proposed  resolution  be 
adopted  as  part  of  the  motion  before  the  Commission. 

Mr.  Nothenberg  said  that  the  Fast  Pass  should  be  an  attractive 
bargain  to  Municipal  Railway  customers  and  patrons.     It  is  for  that 
reason  that  we  hope  to  maintain  the  same  equivalency  a  S20  Fast  Pass 
is  to  a  60)d  fare  as  a  $25  Fast  Pass  is  to  a  75jz*  fare.     In  each 
relationship,   the  breakeven  point  is  33  rides.     This  has  proven  to 
be  a  most  desirable  relationship  in  terms  of  the  sales  of  the  Fast 
Pass ,     Mr .  Nothenberg  urged  the  Commission  to  suppor t  the  staff 
recommendation  of  a  75j!*  fare  and  a  $25  Fast  Pass,  which  maintains 
exactly  the  same  relationship  between  the  Fast  Pass  and  single  cash 
fare  as  the  $20  Fast  Pass  which,  he  said,  most  people  found  to  be  a 
very  desirable  pricing  mechanism. 

Commissioner  Lenvin  asked  what  percentage  of  Municipal  Railway 
operating  costs  are  presently  recovered  from  the  fare  box,  and  what 
the  anticipated  percentage  will  be  if  the  staff  proposal  is  adopted, 

Mr.  Nothenberg  responded  that  approximately  26%  of  Municipal  Railway 
operating  costs  are  currently  being  recovered  from  the  fare  box,  and 
the  staff  proposal  would  raise  that  figure  to  about  30%  in  Fiscal 
Year  1986-87,     That  figure  would  start  to  decline  as  our  operating 
costs  go  up  and,  within  a  few  years,  we  would  be  back  to  the 
neighborhood  of  24%  or  25%,  unless  there  is  another  fare  adjustment 
in  future  years. 

Commissioner  Lenvin  asked  if,  with  the  anticipated  Increased 
revenues  from  the  general  fund,  we  would  still  be  meeting  the  AB 
110  7  requirements. 

Mr.  Nothenberg  responded  that,  even  with  this  modest  fare  increase, 
the  general  fund  will  still  have  to  pump  $31  million  into  the 
Municipal  Railway  in  addition  to  the  fare  increase  over  the  next  few 
years.     There  is  no  question  whatsoever  that  we  would  meet  the 
requirements  of  the  law  unless  those  requirements  change. 

Commissioner  Flynn  asked  if  there  is  a  $1  million  deficiency  in  the 
paratransit  program, 

Mr.  Nothenberg  responded  that  there  is  a  significant  waiting  list 
for  our  paratransit  services. 

Commissioner  Lenvin  said  the  problem  is  the  waiting  list.     It's  not 
the  deficiency.     There  are  several  thousand  people  who  are  in 
desperate  need  of  paratransit  services. 

Mr,  Tom  Rickert,  Manager,  Elderly  and  Handicapped  Programs,  Public 
Utilities  Commission,  stated  that  he  believed  the  $1  million  would 
eliminate  1410  individuals  from  a  waiting  list  which  numbers  about 
1800. 

Commissioner  Flynn  responded  that  the  answer  is  the  $1  million  would 
not  put  the  program  entirely  on  its  feet. 

Commissioner  Flynn  asked  Mr.  Nothenberg  if  the  staff,  under  normal 
circumstances,  would  have  suggested  to  this  Commission  an  increase 
of  this  amount  for  paratransit. 

Mr ,  Nothenberg  answered  in  the  af f  irmat ive . 

Commissioner  Flynn  asked  if  it  was  conceivable  that  the  $1  million 
line  item  for  paratransit  could  be  adjusted  for  a  more  "compelling" 
use . 
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Mr,   Nothenberg  responded  that  the  Commission  could  do  so  to  fund 
something  else . 

Commissioner  Giraudo  asked  if  there  is  a  policy  that  allows  people 
who  cannot  afford  15jz5  to  ride  a  bus  in  San  Francisco  to  ride  free. 

Mr,  Nothenberg  responded  that  there  is  no  such  policy  and,  nor  in 
his  opinion,  should  there  be . 

President  Giraudo  asked  if  there  was  any  thought  given  to  the 
Municipal  Railway  administering  a  means  test  to  determine  who  would 
qualify  for  a  bf!:  fare  rather  than  a  ISjzf  f  are . 

Mr.  Bruce  Bernhard,  Acting  Director ,  Audits  and  Performance 
Analysis,  Public  Utilities  Commission  Finance  Bureau,   responded  that 
we  did  look  at  income-based  discounts  in  1982  when  we  were  preparing 
mater  ial  for  the  Commission  for  a  general  fare  increase  at  that 
time.     A  number  of  possibilities  were  presented  to  the  Commission. 
All  of  them  had  relatively  high  costs,  both  administrative  costs  and 
losses  in  potential  fare  revenue .     Addi tionally ,  we  are  constrained 
by  federal  regulation  which  requires  us  to  discount  elderly  fares  by 
at  least  50%,  at  least  during  the  off  peak,  so  that  we  are 
constrained  from  moving  entirely  to  an  income-based  discount.  The 
Commission's  judgment  at  that  time  was  that  the  alternatives  were 
simply  too  costly . 

Mr.  Nothenberg  said  that  we  have  concluded  there  is  no  way  to 
administer  a  means  test,  either  by  the  driver  or  by  the  staff,  or  by 
anyone  connected  with  the  Municipal  Railway. 

Commissioner  Flynn  asked  Mr.  Bernhard  how  we  arrive  at  the  number  of 
youth  who  are  using  the  bus  service.     The  Commissioner  said  he  was 
bothered  by  the  proposed  increase  in  the  price  of  the  monthly  Youth 
Pass  from  $5  to  $6.     He  was  bothered  when  the  price  went  up  to  $5. 
He  stated  that  he  could  not  vote  for  a  $6  student  pass.     The  amount 
of  revenue  which  it  is  projected  to  produce  is  infinitesimal, 
really,  to  the  amount.     He  feels  that  $6  is  a  bit  much  per  child  for 
a  family  with  two  or  three  children  to  pay  to  ride  the  service, 
especially  in  view  of  the  fact  that  the  youth  fare  was  increased  a 
substantial  500%  last  time. 

Mr.   Bernhard  responded  that  the  only  new  data  we  have  is  the  sales 
of  the  Youth  Pass  at  $5  for  the  approximately  three  years  it's  been 
in  effect.     The  $6  rate  is  simply  a  change  in  the  relationship 
between  the  cash  fare  and  the  monthly  pass  price  to  bring  it  a 
little  closer  to  what  we  estimate  the  average  monthly  trip-taking 
behavior  of  youth  is. 

President  Giraudo  stated  that  he  did  not  think  there  was  any 
question  in  any  of  the  Commissioners'   minds  that  a  fare  increase  is 
necessary  as  against  the  projected  service  cuts  and  the  deficit  that 
the  Mayor 's  office  is  talking  about  and  all  the  other  inherent 
problems.     He  thinks  the  difficulty  comes  specifically,  at  least  in 
his  case,  with  the  increase  in  the  fare  in  the  middle  category,  the 
elderly  and  the  handicapped. 

Commissioner  Flynn  asked  his  fellow  Commissioners  to  vote  separately 
on  the  youth  fare  because  he  wanted  to  cast  a  negative  vote. 

Commissioner  Lenvin  stated  that  raising  the  Fast  Pass  price  by  $1  is 
something  that  is  within  an  affordable  range.     She  has  heard 
Commissioner  Flynn  on  the  youth  issue  and  is  being  persuaded  that 
the  price  of  the  Youth  Pass  should  remain  where  it   is.     On  the 
elderly  and  handicapped  issue,   the  nickel  fare  has  been  with  us 
since  the  turn  of  the  century.     It  is  something  that  has  needed 
adjustment . 
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Commissioner  Lenvin  moved  to  have  the  Commission  adopt  the  following 
fare  schedule  for  the  Municipal  Railway:     Adult  single  trip  cash 
fare  -     75«i;  Adult  Monthly  Fast  Pass  Price  -  $25;  Discount  cash  fare 
for  Elderly  and  Handicapped  individuals  -  15j!*;   Discount  Monthly  Fast 
Pass  for  Elderly  and  Handicapped  individuals  -  $4.50.  Commissioner 
Lenvin  also  moved  adoption  of  the  resolution  committing  the 
Commission  to  budget  $1  million  of  the  increase  in  fare  revenues 
derived  from  Elderly  and  Handicapped  fares  of  at  least  15j^  cash  and 
$4.50  pass  for  paratransit  service.     Commissioner  Barletta 
seconded.     The  motion  was  unanimously  adopted. 

Commissioner  Flynn  moved  that  the  Youth  single  trip  cash  price 
remain  at  25ftf  and  the  Youth  Monthly  Fast  Pass  price  remain  at  $5. 
Commissioner  Lenvin  seconded.     The  motion  was  unanimously  adopted. 

Mr.  Nothenberg  said  that  the  revised  transfer  policy  is  an  attempt 
on  our  part  to  make  the  system  somewhat  rational  and  easier  for  the 
operators  to  administer.     We  will  begin  this  policy  in  all  of  the 
modes  other  than  the  LRV,  until  such  time  as  we  have  solved  the 
technical  problem  of  the  machine-issued  transfer  on  the  LRVs,  and  we 
are  working  on  that.     We  believe  that  this  will  be  a  step  towards 
better  administration  of  the  transfer  policy. 

Commissioner  Lenvin  stated  that  it  was  never  her  intent,  or  her 
vote,   that  we  have  a  transfer  system  that  could  be  used  for  round 
trips.     She  always  thought  that  the  Commission  was  voting  for  a  one 
direction  transfer.     This  city  has  lived  with  a  directional  transfer 
from  the  year  one. 

Commissioner  Lenvin  moved  adoption  of  the  staff  proposal  on  a 
revised  transfer  policy.     Commissioner  Barletta  seconded.  The 
motion  was  unanimously  adopted. 


******** 


THEREUPON  THE   MEETING  WAS  ADJOURNED:      4:00  P.M. 


GAIL  JOHNSON 
Acting  Secretary 


85-169 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF    SAN  FRANCISCO 


Resolution  No. 


85-0396MR 


10-1-85 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt.No. 

S  Prayer 


Type 


Non-litigated  Settlements 
None 

Litigated  Settlements 


Elba  Cartagena  aka 
Elba  A.  Morelos 

Emma  G,   De  Ymeri 


Constance  Divack 
Cecilia  McQuillan 
Lillian  Robertson 


Jose  Sanchez 
and 

Kevin  Ao  Hoffman 


81T0463-1  2-7 
$300,000.00 

82T5254-1  2-7+ 
$1,000,000.00 

81C5069-1  5-9 
$100,000.00 

81T0979-1  2-7+ 
$578.58 

82T12'92-1  15-3 
$500,000.00 

83B0973-1  15-3 
$ACD 

83B0973-2  15-3 
$10,000.00 


Judgments 

Gary  Larson 
and 

Employee  Benefits 
Insurance  Co . 


Accident 
Date 


10-11-81 


12-10-82 


4-28-82 


2-  4-82 


5-21-83 


12-17-83) 
) 

12-17-83) 
) 


12-  7-83) 


*83B5321-1  3-4 

$1,957.00  ) 

**83B5321-2  3-4  12-  7-83) 

$1,957.50  ) 

*Settleraent  includes  Costs  for  $341,59. 

**Settlement  includes  Costs  for  $135.34. 


Theodore  R.  Yezdan 


81S0219-1 
$60.00 


2-7 


2-  4-82 


PI/ 
PD 


Settlement 


A 


A 


A 


A 


A 


$  50,000.00 
10,000.00 
45,000,00 
19,000.00 
14,250-00 


A($3,229.56) 
B{$2,770.44) 
A($3, 750.00) 

9,750.00 


A 
A 

A 


9,363.41 
4,013.52 

8,500=00 


$169,876.93 


Total  Settlements: 


(10) 


Index  560946 


Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  1,  1985. 


^Romaine  A.  Boldridge,  Secretary 


10-1-85 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  85—0397 


RESOLVED,  That  this  Commission  approves  the  speci fi cations  as 
prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as 
follows: 

Hetch  Hetchy  Contract  No.  751  Hetch  Hetchy  Buildings  -  Heating 
and  Insulating  Intake  Houses. 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Qual ity  Act  under  Class  1(a)  as  set  forth  in  the 
permanent  list  of  categorical  exemptions  adopted  by  the  City  Planning 
Commission  on  August  28,  1980  and  April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  it.  meeHn,  of  OCTOBER        1  1985  

r  •    .  -     -  ^ 

/<Cl\ti^£^ecretary.  Publit  i  (i tides  Commission 


PUBLIC  UTILITIES  COMMISSION 


crrv  tMo  couNrr  of  san  francisco 


RESOLUTION  No. 


85-0398 


WHEREAS.  Under  Hetch  Hetchy  Contract  No.  718,  the  repair  and  sealing 
of  the  face  of  Eleanor  Dam  and  related  work  is  to  be  performed;  and 

WHEREAS.  Bids  for  this  work  were  received  and  opened  publicly  on 
September  6.  1985;  now.  therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  718,  Repairing  and  Sealing  the  Face  of  Eleanor  Dam,  in  the  amount  of 
$462,360.62  to  William  J.  Sinay,  Inc..  259  Harbor  Way,  So.  San  Francisco, 
California  94080  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


OCTOBER 


1  1985 


r 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAM  FRANCISCO 


RESOLUTION  Na 


85-0399 


RESOLVED,  That  thi  s  Commi  ssion  hereby  awards  San  Franc i  sco  Water 
Department  Contract  No.  1893,  20- Inch  Steel  Main  Instal lation  in 
Appleton,  Mission,  Randall  and  Chenery  Streets,  in  the  net  amount  of 
$755,400.00  to  01 sen-Esquivel .  A  Joint  Venture.  1275  Michigan  Street.  San 
Francisco,  CA  94107  as  the  lowest  responsive  bidder,  and  rejects  all 
other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


OCTORFR 


1  1985 


Q  • 


les  Commission 


PUBLIC  UTILITIES  COMMISSION 

CriY  AND  COUNTY  OF  SAN  FRANCI5CU 


RESOLUTION  Na 


85-0400 


WHEREAS,  Bids  for  Hetch  Hetchy  Contract  No.  704,  Addition  to 
Moccasin  Auto  and  Machine  Shops  were  received  and  opened  publicly  on 
August  27,  1985;  and 

WHEREAS.  The  Director  of  Public  Utilities  Commission's  Contract 
Compliance  Office  determined  that  the  low  bidder.  Leslie  G.  Delbon.  Inc.. 
did  not  meet  the  MBE/WBE  goals  specified  for  the  contract.  A  copy  of  the 
Contract  Compliance  Officer's  memorandum  dated  September  12,  198b 
covering  this  determination  is  attached. 

WHEREAS,  The  second  low  bid  in  the  amount  of  $293,920.00  exceeds 
the  Engineer's  Estimate  for  the  contract  by  more  than  54%;  and 

WHEREAS,  It  is  the  recommendation  of  the  staff  that  the  contract 
be  re-evaluated  and  the  olans  and  specifications  be  revised  and  the 
contract  be  readverti sed;  now.  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  on  Hetch 
Hetchy  704,  Addition  to  Moccasin  Auto  and  Machine  Shops,  and  authorizes 
readverti sement  of  the  work  as  Contract  No.  HH-704R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


nniOBER 


X  1985 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO.  _85r0401 


AUTHORIZING  THE  BUREAU  TO  APPLY  FOR.  ACCEPT,  AND  EXPEND  FUNDS  FROM  THE 
DEPARTMENT  OF  ENERGY  AND  THE  ENERGY  TASK  FORCE  MANAGEMENT  CORPORATION  FOR 
ENERGY  MANAGEMENT  ACTIVITIES  IN  THE  COMMERCIAL  AND  RESIDENTIAL  SECTORS. 

WHEREAS.  The  Department  of  Energy,  under  a  proposal  of  the  Energy 
Task  Force  of  the  Urban  Consortium  (the  Consortium  comprises  the  28  largest 
cities  and  9  largest  counties  by  population  in  the  United  States),  has  made 
available  funds  for  Energy  Management  and  Production  programs  for  large 
urban  governments,  and  San  Francisco  has  been  a  continuing  participant  in 
Consortium  work;  and 

WHEREAS.  The  Board  of  Supervisors  has  previously  authorized  the  Mayor's 
Office  to  apply  for.  accept  and  expend  funds  from  the  Department  of  Energy  and 
Energy  Task  Force  for  energy  management  activities  in  the  commercial  and 
residential  sectors  (File  #68-81-24.  Res.  #675-81.  and  #68-82-12,  Res.  #881-82); 
and 

WHEREAS.  The  City  has  prepared  and  approved  an  Energy  Element  to  the 
Comprehensive  Plan  of  the  City  and  County  of  San  Francisco  which,  in  part,  calls 
for  the  establishment  of  an  energy  management  program  for  the  City's  commercial 
and  residential  sectors;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  is  working  to  assess  the 
economic  and  technical  merits  of  various  programs  to  reduce  energy  operating 
costs  to  end  users;  now.  THEREFORE,  be  it 

RESOLVED.  That  the  Bureau  of  Energy  Conservation  be  authorized  to  apply 
for.  accept,  and  expend  $5,000  from  the  Department  of  Energy  and  the  Energy 
Task  Force  Management  Corporation  to  continue  its  energy  management  and 
dissemination  activities. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

ACTING  Secretary,  Pdblic  Utilities  Commission  ^ 


PUBLIC  UTILITIES  COMMISSION 

cm'  AND  COUNTY  OF  SAN  FRANCISCO 


85-0402 

RESOLimON  No.  'Jcjr  ^ 


WHEREAS,  this  modification  represents  a  change  to  the  MR  833 
contract;  and 

WHEREAS,  this  change  constructs  single  pulley  pits  at  30-foot 
spacing,  and  provides  a  credit  for  pulley  pits  not  constructed,  in 
accordance  with  a  system-wide  change;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $50,819.00  for  the  additional  work  as  set 
forth  in  Contract  Modification  No.  28  to  Municipal  Railway  Contract 

MR  833,  Rehabilitation  of  the  Cable  Car  Trackway.  California  Street  East. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetin,  of  OCTOBER  IJ85  

ft'^TlNQ  Secretary.  Pdbfic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  Of  SAN  FRANCISCO 


85-0403 

RESOLUTION  No.  S"-' — 


WHEREAS,  The  current  balance  of  the  Municipal  Railway  Claims 
Revolving  Fund,  $75,000,  established  in  1979,  is  insufficient  to  permit 
the  timely  processing  of  small  claims  payments;  and 

WHEREAS,  An  amended  balance  of  $150,000  would  be  sufficient  to 
prevent  delays  in  approved  payments  to  small  claimants;  and 

WHEREAS,  Both  the  San  Francisco  Administrative  Code  and  the  Public 
Utilities  Commission  Revolving  Fund  Rules  and  Regulations  must  be  amended 
to  reflect  this  additional   requirement;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of 
Supervisors  to  amend  the  below-listed  section  of  the  San  Francisco 
Administrative  Code  to  read: 

Section  10.150  CASH  REVOLVING  FUND  -  MUNICIPAL  RAILWAY  -  $218,516 

and  be  it  further 

RESOLVED,  That  this  commission  hereby  requests  the  Controller  to 
transfer  $75,000  from  31-001-560946-1450  Judgements  and  Claims  to 
31-001-560946-1951  Revolving  Fund  Increase  to  provide  for  the  addition; 
and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests,  upon  amendment  of 
the  above  section  of  the  San  Francisco  Administrative  Code,  the 
Controller's  concurrence  in  the  amendment  of  Rules  and  Regulations, 
Public  Utilities  Commission  Revolving  Fund  as  follows: 

Rule  6,  Section  E,  Municipal  Railway 

From  To 

General  Manager,  Wells  Fargo  Bank 
Seventh  and  Clement  Branch 

Muni  -  Claims  Department  $75,000  $150,000 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER        1  1985  ^  

ACTING  Secretary,  Pkblic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0404 

RESOLUTION  No  

WHEREAS    the  Board  of  Supervisors  has  requested  all  departments  consider  means 
of  re^^their  General  Fund  revenue  requirements  by  comencxng  January  1,  1986; 
and 

WHEREAS    The  public  Utilities  Coinmission  has  reviewed  the  contributions  other 
alterl!^^^'s^h  ^service  reductions  could  also  n^ke  towards  meeting  these 
objectives;  and 

WHEREAS,  This  Commission  has  conducted  a  public  bearing  at  which  testimony  was 
received  concerning  proposed  fare  schedules  as  required  by  Section  3.598  of  the 
Charter  of  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  AS  a  result  of  this  testimony,  this  Commission  has  determined  that  an 
increase  in  fares  is  necessary;  now,  therefore,  be  it 

RESOLVED,  That  the  following  fare  schedule  for  the  Municipal  Railway  be 
adopted: 

I        SCHEDULED  MOTOR  COACH,  TROLLEY  COACH,  LIGHT  RAIL  VEHICLE  AND  STREETCAR 
SERVICE 

A.  Adult  Fares: 

1)  Single  Trip  Fare:  1^  cash;  or  Token  purchased  for  75^i;  or 

Valid  transfer. 

2)  Day  Pass:  $1,50 
(when  available) 

3)  Monthly  Fast  Pass:  $25.00 

B.  Discount  Fares  for  Senior  and  Handicapped  Individuals: 

1)  Single  Trip  Fare:  15.^!  cash;  or  Valid  transfer. 

2)  Monthly  Fast  Pass  $4,50 

C.  Discount  Fares  for  Individuals  Five  (5)  through  Seventeen  qi)  Years 
of  Age    

1)  Single  Trip  Fares:  25^  cash;  or  Valid  transfer. 

2)  Monthly  Fast  Pass:  $5.00 

D.  rhilf^ren  Under  Five  (5) 

Years  of  Age:"  No  charge. 

II.    SCHEDULED  CABLE  CAR  SERVICE 
A.    Adult  Fares: 

u    qinale  Trip  Fare:  $1-00  cash;  or  Valid  transfer  plus  25iz! 

1)    Single  Trip  bare.  ^^^^^^       ^^^^  purchased  for  15f^  plus 

25^i  cash;  or 

One  ticket  of  a  round  trip  ticket 
purchased  for  $2.00;  or 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


85-0404 

RESOLUTION  NO    


2)    Day  Pass: 


One  ticket  of  a  non-transferable  thirty 
(30)-ride  ticket  book  purchased  for 
$22.50  for  use  by  purchasing  patron 
only. 

$3.00 


3)    Monthly  Fast  Pass:  $25.00 

B.  Discount  Fares  for  Senior  and  Handicapped  Individuals: 

1)  Single  Trip  Fare:  \H  cash;  or  Valid  transfer. 

2)  Monthly  Fast  Pass:  $4.50 

C.  Discount  Fares  for  Individuals  Five  (5)  through  Seventeen 
(17)  Years  of  Age: 

1)  Single  Trip  Fares:  cash;  or  Valid  transfer. 

2)  Monthly  Fast  Pass:  $5.00 

D.  Children  Under  Five  (5)  Years 

'of  Age:  charge 

III.      SPECIAL  CANDLESTICK  PARK  SERVICE  {per  round  trip) 

A     Adult  Fares:       $3.00  cash;  or  Fast  Pass  plus  $1.00  cash;  or  one  ticket 

'   of  a  non-transferable  multiple  ride  ticket  book 

purchased  for  $2.50  per  ticket  for  use  by  purchasing 
patron  only. 

B.    Discount  Fares  for  Students  and  Senior  and  Handicapped  _ 
Individuals: 

$2.00  cash;  or  Fast  Pass  plus  $1.00  cash 
IV  CHARTER  SERVICE 

A.    Full  Charter  Rate: 

unon  forty-eight  (48)  hours  advance  notification;  for  service  other 
t^  during  weekday  peak  periods,  requiring  no  extra  ^^P^^^^^^^^ 
io^durations  of  no  niore  than  six  hours  and  requiring  no  more  than  five 
vehicles,  performed  entirely  within  the  City  and  County  of  San 
Francisco,  using: 

1)  Motor  coach,  motor  cable  car,  trolley  coach,  or  streetclar 
requiring  no  conductor:  $65.00  per  hour; 

2)  Streetcar  requiring  conductor,  light  rail  vehicle,  or  cable  car: 
$145.00  per  hour. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER         '  1985  

ACTING  Secretary,  Ptdbhc  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 


85-0405 

RESOLUTION  NO  _  


VTOEREftS,  It  is  widely  believed  that  there  are  significant  abuses  of  the 
Municipal  Railways  current  transfer  policies  which  nay  result  in  losses  in 
fare  revenue;  and 

WHEREAS,  rt^e  Public  Utilities  Conmission  desires  to  minimize  such  losses 
to  avoid  or  mitigate  the  need  for  future  fare  increases  or  service  reductions 
due  to  lack  of  sufficient  revenues;  and 

WHEREAS,  The  City  Attorney  has  ruled  that  this  action  constitutes  a 
revision  to  MUNI  fares;  and 

WHEREAS,  This  Commission  has  conducted  a  public  hearing  at  which 
testimony  was  received  concerning  proposed  fare  schedules  as  required  by 
section  3.598  of  the  Charter  of  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  AS  a  result  of  this  testimony,  this  Commission  has  determined 
that  revisions  to  the  Municipal  Railway  transfer  policies  are  necessary; 

now,  therefore,  be  it 

RESOLVED,  T^at  transfers  must  be  surrendered  upon  boarding  a  Municipal 
Railway  vehicle  to  obtain  passage,  except  that  patrons  requesting  the  second 
use  of  a  transfer  shall  have  the  transfer,  minus  the  -first  use  stub"  which 
will  be  detached  by  the  operator,  returned  to  them  for  surrender  to  the 
operator  of  the  third  MUNI  Railway  vehicle  where  the  transfer,  minus  its 
-first  use  stub-,  will  be  a  valid  fare;  further  be  it 

RESOLVED,  That  the  transfer  stub  detached  from  the  transfer  shall  not  be 
a  valid  fare  on  any  Municipal  Railway  vehicle. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  nrmRFff         1  1^85  


 -       -.A   ^  rT,,. 

ACT!Na5«r*<flry,  Pubuc  L  uiittes  CommisHbn 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  BAN  FRANCi»CO 


85-0406 

RESOLUTION  NO  


WHEREAS,  There  is  a  demonstrated  need  for  paratransit  service 
in  addition  to  that  which  the  City  is  currently  able  to  fund;  and 

WHEREAS,  Testimony  regarding  fares  received  by  the  Public 
Utilities  Commission  has  supported  increasing  the  Elderly  and 
Handicapped  cash  fare  from        to  Ibi  and  pass  price  from  $2.50  to 
$4.50  on  condition  that  $1  million  of  the  increase  in  revenues  thus 
generated  would  be  devoted  to  increased  paratransit  service;  now, 

therefore,  be  it 

RESOLVED,  This  Commission  hereby  states  its  intent  to  budget 
$1  million  commencing  fiscal  year  1986/87  of  the  increase  in  fare 
revenues  derived  from  Elderly  and  Handicapped  fares  of  at  least  Ib^ 
cash  and  $4.50  pass,  if  approved  by  the  Board  of  Supervisors,  for 
additional  paratransit  service;  further  be  it 

RESOLVED,  The  Mayor  and  Board  of  Supervisors  are  hereby 
requested  to  approve  said  increases  in  the  paratransit  service 
budget . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  nPTORrR        ^  1985  

-  •  ■  ■  -  -■  _^  -Jj-  :■  "J 

'  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

85-0407 

RESOLUTION  No.  „   


WHEREAS,  James  G.  Fussell,  Jr.  has  resigned  as  a  member  of 
the  Board  of  Trustees  of  the  Transport  Workers  Union  -  San  Francisco 
Municipal  Railway  Trust  Fund,  and 

WHEREAS,  The  Public  Utilities  Commission  is  empowered  to 
appoint  two  members  to  the  Board  of  Trustees;  now,  therefore,  be  It 
RESOLVED,  That  this  Commission  hereby  appoints  Mr.  Arthur  V. 
Toupln  to  serve  as  a  member  of  the  Board  of  Trustees  of  the 
Transport  Workers  Union  -  San  Francisco  Municipal  Railway  Trust  Fund. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DCTDRFR  1  1985  

e.a\m  Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


35-0408 

RESOLUTION  No.      J<J  \,^\JiJ 


WHEREAS,  Granada  Energy  Corporation  has  proposed  to  lease  A9.793 

acres  of  Hetch  Hetchy  right-of-way  in  Stanislaus  County  for  natural  gas 

exploration;  and 

WHEREAS,  The  rights  granted  are  to  be  limited  to  depths  lying 

500  feet  below  the  surface;  and 

WHEREAS,  The  term  is  for  20  years;  and 

WHEREAS,  The  rental  is  to  be  $10  per  acre  until  drilling  commence, 
and  a  12|%  royalty  will  be  paid  based  upon  the  value  of  the  gas  extracted; 
now.  therefore,  be  it 

RESOLVED,  That  the  Real  Estate  Department  is  authorized  to  negoti 
the  terms  and  conditions  of  a  lease  agreement  and  to  subsequently  process 
the  agreement  for  approval  by  the  Board  of  Supervisors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER  1  1985   


ACTINQ  Secretary,  PiMc  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


85-0409 

RESOLUTION  NO     ^   — — - — 


WHEREAS,  The  water  supply  for  the  City  of 
San  Francisco  and  the  suburban  purchasers  is  a  limited 
natural  resource ;  and 

WHEREAS,  Water  conservation  activities  and 
efficient  use  of  water  are  requirements  of  the  laws 
of  the  State  of  California;  and 

WHEREAS,  An  effective  water  conservation 
program  will  result  in  financial  benefits  to  the  City 
of  San  Francisco  and  water  consumers;  and 

WHEREAS,  The  proposed  water  conservation 
program  will  provide  the  benefits  of  more  efficient 
use  of  water  and  fulfill  the  requirements  of  state  law; 
now ,  therefore ,  be  it 

RESOLVED,  That  this  Commission  desires  to  work 
cooperatively  with  the  suburban  resale  customers  to  adopt 
similar  and  effective  programs  as  part  of  a  system-wide 
conservation  program. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission 
approves  the  water  conservation  program  for  San  Francisco 


;  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^^1^^*^^^         ^  ^^^^ 


0  .  ^' 

_  ^^^^  Cv^y     _  ^ 

;    Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS     On  April  23,  1985  the  Public  Utilities  Commission 
through'resolution  85-0166  requested  the  Board  of  Supervisors 
to  amend  Chapter  10  of  the  San  Francisco  Administrative  Code  by 
adding  section  10.109-7  to  establish  a  Public  Utilities  Awards 
Fund;  and 

WHEREAS    The  Awards  Fund  as  established  by  the  Board  of 
Supervisors  authorizes  the  Public  Utilities  Commission  to 
accept  monetary  donations,  property  and  personal  services; 
furthermore  it  authorizes  the  use  and  expenditure  of  funds  for 
such  purposes  as  determined  by  the  General  Manager  of  the 
Public  Utilities  Commission;  and 

WHFRFAS  Currently  the  Municipal  Railway  has  developed  a  "Muni 
Award  and  Special  Event  Expenses"  budget  to  be  funded  from  the 
Public  Utilities  Awards  Fund;  now  therefore  be  it 

RESOLVED  That  this  Commission  hereby  authorizes  the  Public 
Utilities  General  Manager  to  expend  the  funds  in  ^ccordance 
with  the  budget  submitted  by  the  Department;  and  be  it  further 

RESOLVED  That  this  Commission  authorizes  the  Public  Utilities 
General  Manager  to  modify  the  proposed  budget  as  required. 

(1070W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  QCMREfi  U385  ~  


ACTING  Secretary,  PulUi^  Utilities  Commission  ^ 


PUBLIC  UTILITIES  COMMISSION 

Cnv  AND  COUNTY  OF  SAN  FRANCISCO 


85-0411 

RESOLUTION  Na  _ 


WHEREAS,   the  Equipment  Maintenance  Division 
of  the  Municipal  Railway  has  a  need  to  develop  and 
implement  a  training  program  for  first  and  second  line 
supervisors,  focusing  on  management  by  objectives,  work 
assignment  and  control,   interpersonal  communications, 
and  preventing  sexual  harassment;  and 

WHEREAS,   funding  for  this  effort  is 
available  in  Object  100  of  the  operating  budget;  now, 
therefore,  be  it 

RESOLVED,  that  the  Municipal  Railway  is 
authorized  to  distribute  a  Request  for  Proposals  for 
the  purpose  of  identifying  a  consulting  firm  to  develop 
and  implement  a  supervisory  training  program  for 
Equipment  Maintenance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTORFR  UQSi  


,r--  -ir  Secretary, 


arv.  Pul^lit  Utilities  Commission  *^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS    The  Metropolitan  Transportation  Commission  allocates  a 
capital  improvement  allowance  to  the  Municipal  Railway  from  IDA  sales  tax 
revenues;  and 

WHEREAS    Several  components  of  the  rehabilitated  cable  car  system 
have  failed  to  perform  as  specified  in  the  design  requirements,  or  have 
proven  inefficient  to  operate  and  maintain  on  a  long-term  basis;  and 

WHEREAS,  The  cost  of  replacement  or  modification  of  these  many  of 
these  components  may  eventually  be  recoverable  by  the  City  through  claims 
against  the  design  and  construction  contractors  on  the  cable  car 
rehabilitation  project;  and 

WHEREAS,  The  City  Attorney  has  advised  that  proceeding  with  the 
modifications  would  not  prejudice  the  City's  ability  to  recover  costs;  and 

WHEREAS,  The  safety  and  cost-effectiveness  of  the  cable  car  system^ 
operation  would  be  improved  by  these  modifications;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  supplemental  appropriation  of 
$1,250,000  of  TDA  capital  improvement  allowance  monies  for  modifications 
to  the  cable  car  barn  and  trackway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^.     f  OCTOBER      1  1985  

at  its  meeting  of  .  uu  i  uui-n  


APTiNQ  Secretary,  PutHc  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION  OF 
THE  CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO.  85-0413 


Resolution  Providing  for  the   Issuance  of 
San  Francisco  Water  Revenue  Bonds 
and  of  $104,000,000  Principal  Amount  of 
Series  of   1985  Bonds  of  Said  Issue,  and 
Prescribing  the  Terms,   Conditions  and 
Form  of  Said  Series  of  1985  Bonds 


Adopted:      October  1,  1985 
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RESOLUTION  NO.  85-0413 


Resolution  Providing  for  the  Issuance  of  San  Francisco 

Water  Revenue  Bonds  and  of  $104,000,000  Principal  Amount 
of  Series  of  1985  Bonds  of  Said  Issue,    and  Prescribing  the 
Terms     Conditions  and  Form  of  Said  Series  of  1985  Bonds. 


WHEREAS,   the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,   a  commission  duly  constituted  under 
the  Charter  of  the  City,   has  the  authority,    subject  to  the 
approval,   amendment  or  rejection  of  the  Board  of  Supervisors  of 
the  City  in  each  instance,   pursuant  to  Section  7.312  of  the 
Charter,   to  issue  revenue  bonds  for  the  purpose  of  acquiring, 
constructing,   financing,    improving  or  developing  water 
facilities  under  the  San  Francisco  Water  Department,    subject  to 
the  revenue  bond  voter  approval  requirements  of  City  Charter 
Section  7.300,   under  such  terms  and  conditions  as  the 
Commission  may  authorize  by  appropriate  resolution; 

WHEREAS,    the  Commission,    by  Resolution  No.    84-0363  adopted 
July  24     1984,   pursuant  to  said  Section  7.312,    recommended  that 
the  Board  of  Supervisors  submit  to  the  qualified  voters  of  the 
City,   at  an  election  to  be  held  for  that  purpose,  the 
proposition  of  issuing  bonds  in  the  principal  amount  of 
$104  000  000  for  the  purpose  of  acquiring,  constructing, 
financing,    improving  and  developing  San  Francisco  Water 
Department  facilities; 

WHEREAS,    the  Board  of  Supervisors,   by  Resolution  No. 
621-84     adopted  August  5,    1984,    ordered  that  a  special  revenue 
bond  election  be  held  m  the  City  on  Tuesday,   November  6,  1984, 
at  which  election  there  was  submitted  to  the  qualified  voters 
of  the  City  the  following  ballot  measure: 

Shall  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  issue 
revenue  bonds  in  the  principal  amount  of 
$104,000,000  pursuant  to  Charter  Section 
7.312  to  provide  funds  for  acquiring, 
constructing,    financing,    improving  and 
developing  additions,    betterments  and 
improvements  to  the  San  Francisco  Water 
Department  water  supply,    storage  and 
distribution  system,    including  filtration  and 
treatment  works  and  plants,   reservoirs  and 
other  water  supply,    storage  and  distribution 
facilities,    lands  and  equipment  necessary  or 
convenient  for  the  San  Francisco  Water 


Department  water  supply,    storage  and 
distribution  system? 

WHEREAS,    all  requirements  of  law  have  been  complied  with 
in  calling  and  holding  said  special  revenue  bond  election  and 
the  Board  of  Supervisors  did  duly  and  regularly  canvass  the 
returns  of  said  election  and  did  by  such  canvass  determine 
and  declare,    and  does  hereby  certify,    that  said  measure 
received  at  said  election  the  affirmative  votes  of  more  than 
a  majority  of  all  of  the  voters  voting  on  said  measure  at 
said  election  and  said  measure  was  thereby  carried  and 
adopted  by  said  election  and  the  issuance  of  said  revenue 
bonds  by  the  Commission  for  the  purpose  of  the  acquisition, 
construction,    financing,    improvement  and  development  of  the 
facilities  described  in  said  measure  was  duly  authorized;  and 

WHEREAS,    the  City  now  owns  and  through  the  Commission 
operates  the  San  Francisco  Water  Department  water  supply, 
storage  and  distribution  system,   and  the  Commission  deems  it 
advisable  to  acquire,   construct,    finance,    improve  and  develop 
the  improvements  to  said  system  described  in  said  measure; 

WHEREAS,    it  is  now  desirable  and  necessary  and  in  the 
best  interests  of  the  City  to  authorize  the  issuance  of  water 
revenue  bonds  and  of  $104,000,000  principal  amount  of  Bonds 
of  the  Series  of  1985  thereof  for  the  purpose  of  providing 
funds  for  the  acquisition,    construction,  financing, 
improvement  and  development  of  said  facilities; 

NOW,   THEREFORE,    BE   IT  RESOLVED  by  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco,  as 
follows : 

ARTICLE  I 

DEFINITIONS;    EQUAL  SECURITY:   CERTIFICATES  AND  OPINIONS 

SECTION  1.01.     Definitions .     Unless  the  context 
otherwise  requires,    the  terms  defined  in  this  Section  shall, 
for  all  purposes  of  this  Resolution  and  of  any  Supplemental 
Resolution  and  of  any  certificate,   opinion  or  other  document 
herein  mentioned,   have  the  meanings  herein  specified.  Unless 
otherwise  defined  in  this  Resolution,    all  terms  used  herein 
shall  have  the  meanings  assigned  to  such  terms  in  the  Law 
hereinafter  mentioned. 

Additional  Bonds 

The  term  "Additional  Bonds"  means  bonds,   notes  or  other 
obligations  of  the  Commission  payable  from  Revenues  and 
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ranking  on  a  parity  with  the  Bonds  and  authorized  to  be 
issued  under  and  pursuant  to  Section  3.08. 

Authorized  Officer,   Responsible  Officer 

The  terms   "authorized  officer"   and  "responsible  officer" 
of  the  Fiscal  Agent  mean  and  include  the  chairman  of  the 
board  of  directors,   the  president,   every  vice  president, 
every  assistant  vice  president,   the  cashier,   every  assistant 
cashier,   every  trust  officer,    and  every  officer  and  assistant 
officer' of  the  Fiscal  Agent,   other  than  those  specifically 
above  mentioned,   to  whom  any  trust  matter  is  referred  because 
of  his  knowledge  of,   and  familiarity  with,    a  particular 
sub j  ect . 

Board  of  Supervisors 

The  term  "Board  of  Supervisors"  means  the  Board  of 
Supervisors  of  the  City  or  any  other  governing  board  of  the 
City  hereafter  provided  for  pursuant  to  law. 

Bondowner,  Owner 

The  term  "Bondowner"  or  "Owner"  means  any  person  who 
shall  be  the  registered  owner  of  any  Outstanding  Bond,   or,  if 
such  Outstanding  Bond  shall  have  a  maturity  of  one  year  or 
less  and  shall  have  been  issued  in  bearer  form,    shall  mean 
the  bearer  of  such  Bond. 

Bonds,    Series  of  1985  Bonds,    Serial  Bonds,    Term  Bonds, 
Variable  Rate  Bonds 

The  term  "Bonds"  means  the  San  Francisco  Water  Revenue 
Bonds  authorized  by,    and  at  any  time  Outstanding  pursuant  to, 
this  Resolution  or  any  Supplemental  Resolution,    including  any 
Additional  Bonds  authorized  by,    and  at  any  time  Outstanding 
pursuant  to,    this  Resolution  and  any  Supplemental  Resolution, 
and  includes  bonds,    notes  or  other  evidences  of  indebtedness 
payable  from  Revenues  on  a  parity  with  the  Outstanding  Bonds. 

The  term  "Series  of  1985  Bonds"  means  the  $104,000,000 
principal  amount  of  San  Francisco  Water  Revenue  Bonds,  Series 
of  1985. 

The  term  "Serial  Bonds"  as  to  the  Series  of  1985  Bonds 
means  Series  of  1985  Bonds  designated  as  Serial  Bonds  in  the 
First  Supplemental  Resolution,    and  as  to  Bonds  of  subsequent 
series  shall  mean  Bonds  designated  as  Serial  Bonds  in  the 
Supplemental  Resolution  providing  for  the  issuance  of  such 
series  and  for  which  no  Minimum  Sinking  Fund  Account  Payments 
are  provided. 
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The  term  "Term  Bonds"   as  to  the  Series  of  1985  Bonds 
means  Series  of  1985  Bonds  designated  as  term  Bonds   in  the 
First  Supplemental  Resolution,    and  as  to  Bonds  of  subsequent 
series  means  Bonds  designated  as  Term  Bonds  in  the 
Supplemental  Resolution  providing  for  the  issuance  of  such 
series  which  are  payable  at  or  before  their  specified 
maturity  date  or  dates  from  Minimum  Sinking  Fund  Account 
Payments  established  for  that  purpose  and  calculated  to 
retire  such  Bonds  on  or  before  their  specified  maturity  date 
or  dates. 

The  term  "Variable  Rate  Bonds"  means  Bonds  which  bear 
interest  at  a  variable  rate  of  interest. 

Business  Day 

The  term  "Business  Day"  means  any  day  other  than  a 
Saturday,   Sunday  or  day  upon  which  banks  in  San  Francisco, 
California,   or  New  York,  New  York  are  authorized  or  required 
to  be  closed. 

Certificate  of  the  Commission 


The  term  "Certificate  of  the  Commission"  means  an 
instrument  m  writing  signed  by  the  President  or  by  the 
General  Manager  or  by  any  other  officer  of  the  Commission  or 
of  the  City  duly  authorized  by  the  Commission  for  that 
purpose,    and  by  the  Secretary.      Any  such  instrument  and 
supporting  opinions  or  representations,   if  any,   may,   but  need 
not,   be  combined  in  a  single  instrument  with  any  other 

instrument,  opinion  or  representation,  and  the  two  or  more  so 
combined  shall  be  read  and  construed  as  a  single  instrument. 

If  and  to  the  extent  required  by  the  provisions  of  Section 

1.03,    each  Certificate  of  the  Commission  shall  include  the 

statements  provided  for  in  Section  1.03. 

Charter 

The  term  "Charter"  means  the  Charter  of  the  City  as  it 
now  exists  or  as  it  may  hereafter  be  amended,   and  any  new  or 
successor  Charter. 

City 

The  term  "City"  means  the  existing  political  subdivision 
known  as  the  City  and  County  of  San  Francisco,    in  the  State 
of  California,    as  the  same  is  organized  and  existing  under 
and  by  virtue  of  the  Constitution  and  laws  of  the  State  of 
California  and  the  Charter. 
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Code 


The  term  "Code"  means  the   Internal  Revenue  Code  of  1954, 
as  amended. 

Commi  ssion 

The  term  "Commission"  means  the  Public  Utilities 
Commission  of  the  City  duly  constituted  under  Section  3.590 
of  the  Charter  of  the  City,    and  all  commissions,    agencies  or 
public  bodies  hereafter  created  which  shall   succeed  to  or 
take  over  the  powers  and  duties  of  the  Commission. 

Consulting  Engineers 

The  term  "Consulting  Engineers"  means  any  engineer  or 
firm  of  engineers  retained  by  the  Commission  having  a  wide 
and  favorable  reputation  for  skill  and  experience  in 
evaluating  the  construction  and  operation  of  public 
utilities,    including  pubic  water  supply,    storage  and 
distribution  systems,    or  in  other  revenue  producing 
publicly-owned  enterprises,    to  perform  the  acts  and  carry  out 
the  duties  provided  for  such  consulting  engineers  in  this 
Resolution. 

Controller 

The  term  "Controller"  means  the  Controller  of  the  City 
and  includes  any  deputy  acting  for  the  Controller. 

Enterpri  se 

The  term  "Enterprise"  means  the  whole  and  each  and  every 
part  of  the  municipal  water  supply,    storage  and  distribution 
system  of  the  San  Francisco  Water  Department,    as  located 
partially  within  and  partially  without  the  City,  including 
all  of  said  presently  existing  municipal  water  system  of  the 
City  and  all  additions,   betterments,    extensions  to  said  water 
system  or  any  part  thereof  thereafter  made,   but  excluding  any 
water  supply,   storage  or  distribution  facilities  under  the 
jurisdiction  of  the  Hetch  Hetchy  Project,    a  department  of  the 
City  under  the  jurisdiction  of  the  Commission. 

Event  of  Default 

The  term  "Event  of  Default"  means  an  event  of  that  name 
described  in  Section  7.01. 

Federal  Securities 

The  term  "Federal  Securities"  means  United  States 
treasury  notes,   bonds,   bills  or  certificates  of  indebtedness. 
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or  obligations  for  which  the  faith  and  credit  of  the  United 

States  of  America  are  pledged  for  the  payment  of  principal  ] 

and  interest   (including  obligations  issued  or  held  in  , 

book-entry  form  on  the  books  of  the  Department  of  the 

Treasury  of  the  United  States  of  America  and,    if  they  become 

legal  investments  under  the  laws  of  the  State  of  California 

for  moneys  held  under  the  Resolution,    securities  which 

represent  an  undivided  interest  in  such  direct  obligations), 

and  also  any  securities  now  or  hereafter  authorized,   both  the 

principal  of  and  interest  on  which  is  guaranteed  directly  by 

the  full  faith  and  credit  of  the  United  States  of  America,  as 

and  to  the  extent  that  such  securities  are  eligible  for  the 

legal  investment  of  funds  of  the  Commission. 

Financial  Newspaper  or  Journal 

The  term  "Financial  Newspaper  or  Journal"  means  The  Wall 
Street  Journal  or  The  Bond  Buyer,   or  any  other  newspaper  or 
journal  publishing  financial  news  and  selected  by  the  Fiscal 
Agent,   whose  decision  shall  be  final   and  conclusive,  printed 
in  the  English  language,    customarily  published  on  each 
business  day  and  circulated  in  San  Francisco,  California. 

First  Supplemental  Resolution 

The  term  "First  Supplemental  Resolution"  means  the 
Supplemental  Resolution  scheduled  to  be  submitted  to  the 
Commission  for  consideration  on  October  24,    1985  to  specify 
which  of  the  Series  of  1985  Bonds  are  Term  Bonds  and  which 
are  Serial  Bonds. 

Fiscal  Agent 

The  term  "Fiscal  Agent"  means  the  principal  corporate 
trust  office  of  Crocker  National  Bank,    in  San  Francisco, 
California,    appointed  by  the  Commission  in  Section  8.01  and 
acting  as  an  independent  fiscal  agent  with  the  duties  and 
powers  herein  provided,    its  successors  and  assigns,    and  any 
other  corporation  or  association  which  may  at  any  time  be 
substituted  in  its  place,   as  provided  in  Section  8.01. 

Fiscal  Year 

The  term  "Fiscal  Year"  means  the  period  beginning  on 

July  1  of  each  year  and  ending  on  the  next  succeeding 

June  30,    or  such  other  fiscal  year  as  may  be  adopted  by  the 

Commission  for  its  general  accounting  purposes  or  the  then 

current  accounting  period  of  the  City  if  the  Commission  has 
no  separate  accounting  period. 
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General  Manager 


The  term  "General  Manager"  means  the  manager  of 
utilities  appointed  by  the  Commission  pursuant  to  Charter 
Section  3.593. 

Guaranteed  Obligation  Requirements 

The  term  "Guaranteed  Obligation  Requirements"  means, 
with  respect  to  any  Guaranteed  Obligations  pertaining  to  any 
series  of  Bonds,   regardless  of  whether  any  calculation  of  the 
designated  requirements  for  inclusion  in  any  Debt  Service 
calculation  and  pertaining  to  any  reserve  fund  or  account, 
any  earnings  test  for  the  issuance  of  additional  series  of 
Bonds  or  the  rate  maintenance  covenant  in  this  Resolution,  is 
made  prior  to,   on,   or  after  the  fixed  maturity  date  of  the 
Guaranteed  Obligations,    the  sum  of  the  amounts  required  to  be 
paid  by  the  Commission  in  each  Fiscal  Year  to  a  Qualified 
Bank  as  compensation  for  the  payment  from  the  proceeds  of 
such  Bank's  Letter  of  Credit  of  at  least  wholly  or  in  part 
the  principal  amount  of  the  Guaranteed  Obligations  in 
accordance  with  the  related  Letter  of  Credit  Agreement,  but 
subject  to  the  following  provisions: 

(a)      In  the  case  of  any  calculation  made  prior  to 
the  fixed  maturity  date  of  the  Guaranteed  Obligations 
for  each  Fiscal  Year,    (i)   in  the  calculation  for  the 
period  from  the  date  of  the  calculation  to  and  including 
the  fixed  maturity  date  of  such  obligations,    there  shall 
be  excluded  from  the  calculation  the  principal   amount  of 
the  Guaranteed  Obligations,    and   (li)   for  the  period 
after  such  fixed  maturity  date,    there  shall  be  included 
in  the  calculation  for  each  Fiscal  Year  the  maximum 
amount  required  to  be  paid  by  the  Commission  to  the 
Qualified  Bank  in  such  Fiscal  Year   (whether  by  reason  of 
scheduled  payments,   payments  required  to  be  made  at  the 
option  or  demand  of  the  Qualified  Bank,    or  otherwise) 
pursuant  to  the  Letter  of  Credit  Agreement  as  if  the 
Letter  of  Credit  had  been  drawn  upon  in  its  full  amount 
to  pay  the  Guaranteed  Obligations  on  the  fixed  maturity 
date  thereof;  and 

(b)     In  the  case  of  any  calculation  made  on  or 
after  the  fixed  maturity  date  of  the  Guaranteed 
Obligations,   there  shall  be  included  in  the  calculation 
for  the  Fiscal  Year  in  which  the  calculation  is  made  and 
for  each  subsequent  Fiscal  Year,    the  amount  required  to 
be  paid  by  the  Commission  to  the  Qualified  Bank  during 
such  Fiscal  Year   (whether  by  reason  of  scheduled 
payments,   payments  required  to  be  made  at  the  option  or 
demand  of  the  Qualified  Bank,   or  otherwise)  as 
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compensation  in  accordance  with  the  terms  of  the  Letter 
of  Credit  Agreement,    if  at  the  time  of,    or  prior  to  the 
calculation,    the  Letter  of  Credit  shall  have  been  drawn 
upon  wholly  or  in  part  to  pay  the  principal  of  the 
Guaranteed  Obligations,    or  both  the  principal  thereof 
and  the  interest  thereon,   as  the  case  may  be,    and  in 
such  case  the  repayment  obligations  under  the  Letter  of 
Credit  Agreement  shall  be  on  a  parity  with  all 
Outstanding  Bonds. 

Guaranteed  Obligations 

The  term  "Guaranteed  Obligations"  means  Bonds  payable 
from  Revenues  on  a  parity  with  Outstanding  Bonds  becoming  due 
on  one  fixed  maturity  date,   the  payment  of  which  is 
additionally  secured  by  a  Letter  of  Credit  issued  by  a 
Qualified  Bank  pursuant  to  a  Letter  of  Credit  Agreement. 
Nothing  herein  prevents  any  series  of  Bonds  issued  hereunder 
from  having  two  or  more  maturities  of  Guaranteed  Obligations 
if  the  Guaranteed  Obligations  are  not  stated  to  mature  m 
consecutive  annual  instal iments . 

Independent  Certified  Public  Accountant 

The  term  "Independent  Certified  Public  Accountant"  means 
any  certified  public  accountant  or  firm  of  such  accountants 
appointed  and  paid  by  the  City  or  the  Commission,   and  who,  or 
each  of  whom  -- 

(i)     is  in  fact  independent  and  not  under 
domination  of  the  City  or  the  Commission; 

(ii)     does  not  have  any  substantial   interest,  direct 
or  indirect,   with  the  City  or  the  Commission;  and 

(iii)     is  not  connected  with  the  City  or  the 
Commission  as  an  officer  or  employee  of  the  City  or  the 
Commission,   but  who  may  be  regularly  retained  to  make 
annual  or  other  audits  of  the  books  of  or  reports  to  the 
City  or  the  Commission. 

Law 

The  term  "Law"  means  the  Charter,  including,  without 
limitation.  Section  3.12  thereof,  and  all  laws  of  the  State 
of  California  supplemental  thereto,  including  the  Revenue 
Bond  Law  of  1941  to  the  extent  made  applicable  by  Section 
7.312  of  the  Charter.  Whenever  reference  is  made  in  this 
Resolution  to  the  Law,  reference  is  made  to  the  Law  as  in 
force  on  the  date  of  the  adoption  of  this  Resolution,  unless 
the  context  otherwise  requires. 
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Legal  Investments 


The  term  "Legal   Investments"  means  bonds,  notes, 
certificates  of  indebtedness,    bills,    acceptances  or  other 
securities  in  which  funds  of  the  Commission  may  now  or 
hereafter  be  legally  invested  as  provided  by  the  law  in 
effect  at  the  time  of  such  investment. 

Letter  of  Credit 

The  term  "Letter  of  Credit"  means  an  irrevocable  and 
unconditional  letter  of  credit,   a  standby  purchase  agreement, 
a  line  of  credit  or  other  similar  credit  arrangement  issued 
by  a  Qualified  Bank  to  secure  payment  of  Guaranteed 
Obligations  or  Variable  Rate  Bonds. 

Letter  of  Credit  Agreement 

The  term  "Letter  of  Credit  Agreement"  means  an  agreement 
between  the  Commission  and  the  Qualified  Bank  pursuant  to 
which  the  Qualified  Bank  agrees  to  issue  a  Letter  of  Credit 
and  which  sets  forth  the   repayment  obligation  of  the 
Commission  to  the  Qualified  Bank  on  account  of  any  draw  under 
the  Letter  of  Credit,    which  agreement  shall  be  authorized  by 
the  Commission  in  the  Supplemental  Resolution  which  also 
authorizes  the  issuance  of  the  Guaranteed  Obligations  or 
Variable  Rate  Bonds  secured  by  such  Letter  of  Credit. 

Maximum  Annual  Debt  Service,   Annual  Debt  Service,  Debt 
Service,  Average  Annual  Debt  Service 

The  term  "Maximum  Annual  Debt  Service"  means  the  sum  of 
(1)   the  interest  falling  due  on  then  Outstanding  Bonds, 
assuming  that  all  then  Outstanding  Serial  Bonds  are  retired 
as  scheduled  and  that  all  then  Outstanding  Term  Bonds  are 
redeemed  or  purchased  or  retired  at  maturity  at  the  times  of 
and  in  amounts  equal  to  the  annual  Minimum  Sinking  Fund 
Account  Payments  applicable  to  such  Term  Bonds,   but  excluding 
any  interest  funded  from  the  proceeds  of  any  series  of  Bonds 
and  deposited  in  the   Interest  Fund  to  pay  interest,    (2)  the 
principal  amount  of  then  Outstanding  Serial  Bonds  falling  due 
by  their  terms,    (3)   the  aggregate  minimum  amounts  of  all 
annual  Minimum  Sinking  Fund  Account  Payments  required  by  the 
First  Supplemental  Resolution  and  any  subsequent  Supplemental 
Resolution  to  be  deposited  in  the  Series  of  1985  Sinking  Fund 
Account  created  pursuant  to  Section  5.02  or  in  any  Sinking 
Fund  Account  provided  for  in  any  Supplemental  Resolution,  and 
(4)   any  Guaranteed  Obligation  Requirements;    all  as  computed 
for  the  twelve-month  period  ending  June  30  in  which  such  sum 
is  largest.      For  the  purpose  of  determining  the  interest 
payable  on  Variable  Rate  Bonds,    the  interest  rate  used  in  the 
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foregoing  determination  shall  be  the  prevailing  interest  rate 
on  such  Variable  Rate  Bonds  at  the  time  of  calculation. 

The  term  "Annual  Debt  Service"  means  the  sum  of  said 
items  (1),    (2),    (3)   and  (4)   as  computed  for  the  twelve-month 
period  ending  June  30  to  which  reference  is  made. 

The  term  "Debt  Service"  means  the  sum  of  said  items  (1), 
(2),    (3)    and  (4). 

The  term  "Average  Annual  Debt  Service"  means  total  Debt 
Service,   divided  by  the  number  of  twelve-month  periods  ending 
on  June  30  (including  any  fractional  period)   remaining  from 
the  first  maturity  date  of  any  Outstanding  Bond  to  the  last 
maturity  date  of  any  Outstanding  Bond. 

Mayor 

The  term  "Mayor"  means  the  Mayor  of  the  City. 

Minimum  Sinking  Fund  Account  Payments 

The  term  "Minimum  Sinking  Fund  Account  Payments"  means 
the  aggregate  amounts  required  by  the  First  Supplemental 
Resolution  and  any  subsequent  Supplemental  Resolution  or 
Supplemental  Resolutions  to  be  deposited  in  Sinking  Fund 
Accounts  for  the  payment  of  Term  Bonds. 

Moody' s  Investors  Service 

The  term  "Moody's   Investors  Service"  means  Moody's 
Investors  Service  Inc.,   a  corporation  duly  organized  and 
existing  under  and  by  virtue  of  the  laws  of  the  State  of 
Delaware,   and  its  successors  and  assigns,   except  that  if  such 
corporation  shall  be  dissolved  or   liquidated  or  shall  no 
longer  perform  the  functions  of  a  securities  rating  agency, 
then  the  term  "Moody's   Investors  Service"   shall  be  deemed  to 
refer  to  any  other  nationally  recognized  securities  rating 
agency  selected  by  the  Commission  and  approved  by  the  Fiscal 
Agent . 

Municipal  Bond  Insurer 

The  term  "Municipal  Bond  Insurer"  means  any  insurance 
company  or  companies  which  has  or  have  issued  a  policy  of 
municipal  bond  insurance  insuring  payment  of  the  principal  of 
and  interest  on  any  of  the  Bonds  of  any  series  and  are  so 
designated  as  such  in  a  Supplemental  Resolution  or  resolution 
providing  for  the  issuance  or  sale  of  the  Bonds  of  such 
series . 
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Net  Revenues 

The  term  "Net  Revenues"  means  all  of  the  Revenues  less 
all  Operation  and  Maintenance  Costs  of  the  Enterprise  (but 
not  including  such  Operation  and  Maintenance  Costs  as  are 
scheduled  to  be  paid  by  the  Commission  from  moneys  other  than 
Revenues,    such  moneys  to  be  clearly  available  for  such 
purpose ) . 

Operation  and  Maintenance  Costs  of  the  Enterprise 

The  term  "Operation  and  Maintenance  Costs  of  the 
Enterprise"  means  the  reasonable  and  necessary  costs  of 
operating  and  maintaining  the  Enterprise,   calculated  on  sound 
accounting  principles,    including  (among  other  things) 
salaries  and  wages,    fees  for  services,   costs  of  materials, 
supplies  and  fuel,    reasonable  expenses  of  management,  legal 
fees,    accounting  fees,    repairs  and  other  expenses  necessary 
to  maintain  and  preserve  the  Enterprise  m  good  repair  and 
working  order,    and  reasonable  amounts  for  administration, 
overhead,    insurance,   taxes  (if  any),   other  similar  costs,  and 
the  payment  of  pension  charges  and  proportionate  payments  to 
such  compensation  and  other  insurance  or  outside  reserve 
funds  as  the  Commission  may  establish  or  the  Board  of 
Supervisors  may  require  with  respect  to  employees  of  the 
Commission,    as  now  provided  in  Section  6-407.1  of  the 
Charter,   but  excluding  in  all  cases  depreciation  and 
obsolescence  charges  or  reserves  therefor,    amortization  of 
intangibles  or  other  bookkeeping  entries  of  a  similar  nature, 
costs  of  capital  additions,    replacements,  betterments, 
extensions  or  improvements  to  the  Enterprise,   which  under 
generally  accepted  accounting  principles  are  chargeable  to  a 
capital  account  or  to  a  reserve  for  depreciation,    and  charges 
for  the  payment  of  principal  and  interest  on  any  general 
obligation  bonds  heretofore  or  hereafter  issued  for  City 
water  system  purposes. 


Opinion  of  Counsel 

The  term  "Opinion  of  Counsel"  means  a  written  opinion  of 
counsel  {who  may  be  counsel  for  the  City  or  the  Commission) 
retained  by  the  Commission  and  who  is  acceptable  to  the 
Eiscal  Agent.      If  and  to  the  extent  required  by  the 
provisions  of  Section  1.03,   each  Opinion  of  Counsel  shall 
include  the  statements  provided  for  in  Section  1.03. 


Outstanding 

The  term  "Outstanding,"  when  used  as  of  any  particular 
time  with  reference  to  Bonds,   means   (subject  to  the 
provisions  of  Section  9.03)   all  Bonds  theretofore  executed. 
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issued  and  delivered  by  the  Commission  under  this  Resolution 
except  -- 

(1)  Bonds  theretofore  cancelled  by  the  Fiscal 
Agent  or  surrendered  to  the  Fiscal  Agent  for 
cancellation; 

(2)  Bonds  for  the  payment  or  redemption  of  which 
funds  or  securities  in  the  necessary  amount  (as  set 
forth  in  Section  10.01)   shall  have  theretofore  been 
deposited  with  the  Fiscal  Agent  (whether  upon  or  prior 
to  the  maturity  or  redemption  date  of  such  Bonds), 
provided  that,    if  such  Bonds  are  to  be  redeemed  prior  to 
the  maturity  thereof,   notice  of  such  redemption  shall 
have  been  given  as  in  Article   IV  provided  or  provision 
satisfactory  to  the  Fiscal  Agent  shall  have  been  made 
for  the  giving  of  such  notice;  and 

(3)  Bonds  m  lieu  of  or  m  substitution  for  which 
other  Bonds  shall  have  been  executed,    issued  and 
delivered  by  the  Commission  pursuant  to  Section  2.08. 

For  purposes  of  this  definition  and  within  the  meaning 
of  Article  X  of  this  Resolution,    Bonds  the  principal  of  or 
interest  on  which  has  been  paid  by  a  Municipal  Bond  Insurer 
shall  not  be  deemed  paid  by  or  on  behalf  of  the  Commission, 
shall  not  be  defeased  and  shall  remain  Outstanding  under  this 
Resolution  until  paid  by  the  Commission. 

Payment  Date 

The  term  "Payment  Date"  means  any  interest,   or  interest 
and  principal,   payment  date  on  which  payment  of  the  principal 
of  or  interest  on  the  Bonds  is  due  or  on  which  any  Term  Bonds 
are  required  to  be  redeemed  from  any  Minimum  Sinking  Fund 
Account  Payments. 

Permitted  Investments 


The  term  "Permitted  Investments"  means  any  of  the 
following  to  the  extent  such  securities  are  eligible  for  the 
legal  investment  of  funds  of  the  Commission: 

(1)     United  States  Treasury  notes,    bonds,   bills,  or 
certificates  of  indebtedness,   or  obligations  for  which 
the  faith  and  credit  of  the  United  States  of  America  are 
pledged  for  the  payment  of  principal   and  interest 
(including  obligations  issued  or  held  in  book-entry  form 
on  the  books  of  the  Department  of  the  Treasury  of  the 
United  States  of  America  and,    if  they  become  legal 
investments  under  the  laws  of  the  State  of  California 
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for  moneys  held  under  the  Resolution,    securities  which 
represent  an  undivided  interest  in  such  direct 
obligations),    and  also  any  securities  now  or  hereafter 
authorized,   both  the  principal  of  and  interest  on  which 
is  guaranteed  directly  by  the  full  faith  and  credit  of 
the  United  States  of  America; 

(2)     Bonds,   consolidated  bonds,   collateral  trust 
debentures,   consolidated  debentures  or  other  obligations 
issued  by  federal  land  banks  or  federal  intermediate 
credit  banks  established  under  the  Federal   Farm  Loan 
Act,    as  amended;    debentures  and  consolidated  debentures 
issued  by  the  Central  Bank  for  Cooperatives  and  banks 
for  cooperatives  established  under  the  Farm  Credit  Act 
of  1933,    as  amended;    bonds  or  debentures  of  the  Federal 
Home  Loan  Bank  Board  established  under  the  Federal  Home 
Loan  Bank  Act  and  bonds  of  any  federal  home  loan  bank 
established  under  said  act;   bonds,  debentures, 
participation  certificates  or  other  obligations  of  the 
Government  National  Mortgage  Association  or  the  Federal 
National  Mortgage  Association  established  under  the 
National  Housing  Act,    as  amended;    and  also  any 
securities  now  or  hereafter  authorized,   both  the 
principal  of  and  interest  on  which  is  guaranteed 
indirectly  by  the  full  faith  and  credit  of  the  United 
States  of  America; 

(3)     Time  certificates  of  deposit  or  negotiable 
certificates  of  deposit  issued  by  a  state  or  nationally 
chartered  bank  or  trust  company,   including  the  Fiscal 
Agent,    or  a  state  or  federal  savings  and  loan 
association,   provided  that  such  certificates  of  deposit 
shall  be  (i)  continuously  and  fully  insured  by  the 
Federal  Deposit  Insurance  Corporation  or  the  Federal 
Savings  and  Loan  Insurance  Corporation  or   (ii)    issued  by 
any  bank  or  trust  company  organized  under  the   laws  of 
any  state  of  the  United  States,   or  any  national  banking 
association   (including  the  Fiscal  Agent),    having  a 
combined  capital  and  surplus  of  at  least  $100,000,000, 
and  such  certificates  shall  have  maturities  of  six 
months  or  less,   or  (iii)  continuously  and  fully  secured 
by  such  securities  as  are  described  in  clauses  (1)  or 
(2)   above,   which  securities  shall  have  a  market  value 
(exclusive  of  accrued  interest)    at  all  times  at  least 
equal  to  the  principal  amount  of  such  certificates  of 
deposit ; 

(4)     Any  repurchase  agreement  with  any  bank  or 
trust  company  organized  under  the  laws  of  any  state  of 
the  United  States   (including  the  Fiscal  Agent)   or  any 
national  banking  association  or  government  bond  dealer 


R13 


reporting  to,    trading  with  and  recognized  as  a  primary 
dealer  by,    the  Federal  Reserve  Bank  of  New  York,  which 
agreement  is  secured  by  any  one  or  more  of  the 
securities  described  in  clauses   (1)   or   (2)  above, 
provided  the  underlying  securities  are  required  by  the 
repurchase  agreement  to  be  held  by  any  such  bank,  trust 
company  or  primary  dealer  having  a  combined  capital  and 
surplus  of  at  least  $100,000,000  and  being  independent 
of  the  issuer  of  such  repurchase  agreement,   and  provided 
the  securities  are  continuously  maintained  at  a  market 
value  of  not  less  than  the  amount  so  invested; 

(5)     Commercial  paper  of  "prime"  quality  of  the 
highest  ranking  or  of  the  highest  letter  and  numerical 
rating  as  provided  by  Moody's  Investors  Service  or 
Standard  and  Poor's  Corporation,   which  commercial  paper 
is  limited  to  issuing  corporations  that  are  organized 
and  operating  within  the  United  States  of  America  and 
that  have  total  assets  in  excess  of  five  hundred  million 
dollars  ($500,000,000)  and  that  have  an  "A"  or  higher 
rating  for  the  issuer's  debentures,    other  than 
commercial  paper,    as  provided  by  Moody's  Investors 
Service  or  Standard  and  Poor's  Corporation;  provided 
that  purchases  of  eligible  commercial  paper  may  not 
exceed  one  hundred  eighty  (180)  days'   maturity  nor 
represent  more  than  ten  percent   (10%)   of  the  outstanding 
commercial  paper  of  an  issuer  corporation;  and 

(6)     Bonds,    notes,    warrants  or  other  evidence  of 
indebtedness  of  the  State  of  California  or  of  any 
political   subdivision  or  public  agency  thereof  which  are 
rated  m  one  of  the  two  highest  short-term  or  long-term 
rating  categories  by  Moody's  Investors  Service  or 
Standard  and  Poor's  Corporation. 

President 

The  term  "President"  means  the  President  of  the 
Commission. 

Pro] ect 

The  term  "Project"  means  any  additions,  enlargements, 
betterments,    extensions  and  other  improvements  to  or  related 
to     and  the  equipping  of,    the  Enterprise,    including,  without 
limitation,   the  acquisition  of  land  therefor,   as  authorized 
in  and  described  by  this  Resolution  or  any  Supplemental 
Resolution.      The  portion  of  the  Project  to  be  financed  from 
proceeds  of  the  Series  of  1985  Bonds  consists  of  a  new 
Crystal  Springs  filtration  plant,   an  expansion  of  the 
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existing  San  Andreas  filtration  plant,    a  balancing  reservoir, 
appurtenant  works  and  facilities,    and  related  additions, 
betterments  and  improvements  to  the  Enterprise. 

Qualified  Bank 

The  term  "Qualified  Bank"  means  a  state  or  national  bank 
or  trust  company  or  savings  and  loan  association  or  a  foreign 
bank  with  a  domestic  branch  or  agency  which  is  organized  and 
in  good  standing  under  the  laws  of  the  United  States  or  any 
state  thereof  or  any  foreign  country,   which  has  a  capital  and 
surplus  of  $25,000,000  or  more  and  which  has  a  short  term 
debt  rating  of  the  highest  ranking  or  of  the  highest  letter 
and  numerical  rating  as  provided  by  Moody's  Investors  Service 
or  by  Standard  and  Poor's  Corporation. 

Qualified  Independent  Consultant 

The  term  "Qualified  Independent  Consultant"  means  a 
person  or  a  firm  who  or  which  engages  in  the  business  of 
advising  the  management  of  public  agencies  concerning  the 
operation  and  financing  of  public  utilities,    including  public 
water  supply,    storage  and  distribution  systems,   and  also 
including  advice  and  consultation  generally  concerning  the 
use  and  operation  of  public  utilities,    including  public  water 
supply,    storage  and  distribution  systems,    and  which  person  or 
firm,   by  reason  of  his  or  its  knowledge  and  experience,  has 
acquired  a  reputation  as  a  recognized  consultant.  Such 
Qualified  Independent  Consultant  may  include  a  person  or  firm 
rendering  professional  engineering  or  accounting  services  in 
addition  to  his  or  its  occupation  as  a  public  utility 
consultant  and  may  include  any  person  or  firm  regularly 
employed  by  the  City  or  the  Commission  as  a  consultant  to  the 
City  or  the  Commission. 

Required  Reserve 

The  term  "Required  Reserve"  means  the  lesser  of   (i)  the 
Maximum  Annual  Debt  Service  on  all  Bonds  then  Outstanding 
(calculated  for  Variable  Rate  Bonds  as  of  their  date  of 
issuance),   or  (ii)  the  amount  permitted  to  be  held  in  the 
Bond  Reserve  Fund  by  the  arbitrage  bond  regulations  issued  by 
the  United  States  Department  of  the  Treasury  under  Section 
103(c)   of  the  Code,    as  such  regulations  are,    at  the  time, 
applicable  and  m  effect,   without  the  imposition  of  yield 
restrictions   (as  shown  by  a  Certificate  of  the  Commission); 
provided,   however,    that  such  Required  Reserve  may  be  provided 
by  a  policy  of  insurance  issued  by  a  Municipal  Bond ^ Insurer , 
obligations  insured  by  which  have  a  rating  by  Moody's 
Investors  Service  or  Standard  &  Poor's  Corporation  which  is 
the  highest  rating  then  issued  by  said  rating  agency,   or  by  a 
Letter  of  Credit  issued  by  a  Qualified  Bank. 
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Resolution 


The  term  "Resolution"  means  this  resolution,    adopted  on 
October  1,    1985  by  the  Commission  under  the  Law,  as 
originally  adopted  or  as  it  may  from  time  to  time  be 
supplemented  or  amended  by  any  Supplemental  Resolution 
adopted  pursuant  to  the  provisions  hereof. 

Revenues 

The  term  "Revenues"  means  all  gross  revenues  of  the 
Enterprise  received  after  November  1,   1985,    including  all 
charges  received  for  and  all  other  income  and  receipts 
derived  by  the  Commission  or  the  City  from  the  operation  of 
the  Enterprise,   or  arising  from  the  Enterprise,  including 
connection  and  installation  charges,   but  excluding  -- 

(1)  any  money  received  by  or  for  the  account  of  the 
City  or  the  Commission  from  the  levy  or  collection  of 
taxes , 

(2)  moneys  received  from  the  State  of  California 
and  the  United  States  of  America  and  required  to  be 
deposited  in  restricted  funds, 

(3)  refundable  deposits  made  to  establish  credit, 

(4)  advances  and  contributions  made  to  the 
Commission  or  the  City  to  be  applied  to  construction, 

(5)  moneys  required  to  be  paid  to  the  State  of 
California  and  the  United  States  of  America  pursuant  to 
agreements  with  the  City  or  the  Commission, 

(6)  moneys  received  from  insurance  proceeds  or  the 
sale  of  or  upon  the  taking  by  or  under  the  threat  of 
eminent  domain  of  all  or  any  part  of  the  Enterprise 
(which  moneys  shall  be  received  and  disposed  of  pursuant 
to  Sections  6.03   and  6.12,    as  the  case  may  be), 

(7)  proceeds  from  Bonds  issued  by  the  Commission 
or  proceeds  from  loans  obtained  by  the  Commission, 

(8)  moneys  or  securities  received  by  the  City  or 
the  Commission  as  gifts  or  grants,  the  use  of  which  is 
restricted  by  the  donor  or  grantor,  and 

(9)  sewer  service  fees  or  charges. 

The  term  "Revenues"   also  includes  all   interest,  profits 
or  other  income  derived  from  the  deposit  or  investment  of  any 
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moneys  in  any  fund  or  account  established  hereunder  or  in  any 
fund  or  account  of  the  Water  Department  and  legally  available 
to  pay  Debt  Service  on  the  Bonds,    except  any  interest, 
profits  or  other  income  required  to  be  held  in  any  such  fund 
or  account  so  as  to  increase  the  balance  in  such  fund  or 
account  to  the  amount  required  to  be  held  therein. 

Secretary 

The  term  "Secretary"  means  the  Secretary  of  the 
Commission. 

Sinking  Fund  Accounts 

The  term  "Sinking  Fund  Accounts"  means  the  Series  of 
1985  Sinking  Fund  Account  established  pursuant  to  Section 
5.02  and  any  special  account  or  accounts  established  by  any 
Supplemental  Resolution  or  Resolutions  in  the  Principal  Fund 
(established  pursuant  to  Section  5.02)    for  the  payment  of 
Term  Bonds. 

Standard  &  Poor's  Corporation 

The  term  "Standard  &  Poor's  Corporation"  means 
Standard  &  Poor's  Corporation,    a  corporation  duly  organized 
and  existing  under  and  by  virtue  of  the   laws  of  the  State  of 
New  York,    and  its  successors  and  assigns,    except  that  if  such 
corporation  shall  be  dissolved  or  liquidated  or  shall  no 
longer  perform  the  functions  of  a  securities  rating  agency, 
then  the  term  "Standard  &  Poor's  Corporation"   shall  be  deemed 
to  refer  to  any  other  nationally  recognized  securities  rating 
agency  selected  by  the  Commission  and  approved  by  the  Fiscal 
Agent . 

Supplemental  Resolution 

The  term  "Supplemental  Resolution"  means  any  resolution 
then  in  full  force  and  effect  which  has  been  duly  adopted  by 
the  Commission  under  and  in  conformity  with  the  Law,   or  any 
act  supplementary  thereto  or  amendatory  thereof,    at  a  meeting 
of  the  Commission  duly  convened  and  held,    amendatory  of  or 
supplemental  to  this  Resolution;   but  only  if  and  to  the 
extent  that  such  Supplemental  Resolution  is  specifically 
authorized  hereunder. 

Treasurer 

The  term  "Treasurer"  means  the  Treasurer  of  the  City  and 
includes  any  deputy  acting  for  the  Treasurer. 
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Water  Department 


The  term  "Water  Department"  means  the  San  Francisco 
Water  Department,    a  department  of  the  City  under  the 
jurisdiction  of  the  Commission  pursuant  to  Charter  Section 
3.592. 

Written  Request  of  the  Commission,  Written  Requisition  of  the 
Commission,   Written  Statement  of  the  Commission 

The  terms   "Written  Request  of  the  Commission,"  "Written 
Requisition  of  the  Commission"  and  "Written  Statement  of  the 
Commission"  mean,    respectively,    a  written  request, 
requisition  or  statement  signed  by  or  on  behalf  of  the 
Commission  by  the  President  or  the  General  Manager  or  the 
Secretary  or  by  any  person  (whether  or  not  an  officer  of  the 
Commission)  who  is  specifically  authorized  by  resolution  of 
the  Commission  to  sign  or  execute  such  a  document  on  its 
behalf. 

SECTION  1.02.      Equal  Security.      In  consideration  of  the 
acceptance  of  the  Bonds  by  those  who  shall  hold  the  same  from 
time  to  time,    this  Resolution  shall  be  deemed  to  be  and  shall 
constitute  a  contract  between  the  Commission  and  the  Owners 
from  time  to  time  of  the  Bonds;    and  the  covenants  and 
agreements  herein  set  forth  to  be  performed  on  behalf  of  the 
Commission  shall  be  for  the  equal  and  proportionate  benefit, 
security  and  protection  of  all  Owners  of  the  Bonds  without 
preference,   priority  or  distinction  as  to  security  or 
otherwise  of  any  of  the  Bonds  over  any  of  the  others  by 
reason  of  the  series,    number  or  date  thereof  or  the  time  of 
issue,    sale,   execution  or  delivery  thereof,   or  otherwise  for 
any  cause  whatsoever,    except  as  expressly  provided  therein  or 
herein. 

SECTION  1.03.      Content  of  Certificates  and  Opinions. 
Every  certificate  or  opinion  with  respect  to  compliance  with 
a  condition  or  covenant  provided  for  in  this  Resolution, 
including  each  Certificate  of  the  Commission,    shall  include 
(a)   a  statement  that  the  person  or  persons  making  or  giving 
such  certificate  or  opinion  have  read  such  covenant  or 
condition  and  the  definitions  herein  relating  thereto;    (b)  a 
brief  statement  as  to  the  nature  and  scope  of  the  examination 
or  investigation  upon  which  the  statements  or  opinions 
contained  in  such  certificate  or  opinion  are  based;    (c)  a 
statement  that,    in  the  opinion  of  the  signers,    they  have  made 
or  caused  to  be  made  such  examination  or  investigation  as  is 
necessary  to  enable  them  to  express  an  informed  opinion  as  to 
whether  or  not  such  covenant  or  condition  has  been  complied 
with;    and  (d)   a  statement  as  to  whether,    in  the  opinion  of 
the  signers,    such  condition  or  covenant  has  been  complied 
with. 
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Any  such  certificate  or  opinion  made  or  given  by  an 
officer  of  the  Commission  may  be  based,    insofar  as  it  relates 
to  legal,    accounting  or  Water  Department  matters,    upon  a 
certificate  or  opinion  of  or  representations  by  counsel, 
accountants  or  consultants,   unless  such  officer  knows,   or  in 
the  exercise  of  reasonable  care  should  have  known,   that  the 
certificate  or  opinion  or  representations  with  respect  to  the 
matters  upon  which  his  certificate  or  opinion  may  be  based, 
as  aforesaid,   are  erroneous.     Any  such  certificate  or  opinion 
made  or  given  by  counsel,    accountants  or  consultants  may  be 
based,    insofar  as  it  relates  to  factual  matters,  information 
with  respect  to  which  is  in  the  possession  of  the  Commission, 
upon  the  certificate  or  opinion  of  or  representations  by  an 
officer  or  officers  of  the  Commission,  unless  such  counsel, 
accountant  or  consultant  knows,   or  in  the  exercise  of 
reasonable  care  should  have  known,    that  the  certificate  or 
opinion  or  representations  with  respect  to  the  matters  upon 
which  his  opinion  may  be  based  as  aforesaid  are  erroneous. 


ARTICLE  II 
THE  BONDS 

SECTION  2.01.      Authorization;   Terms  of  Series  of  1985 
Bonds.      (a)     Bonds  may  be  issued  hereunder  from  time  to  time 
in  order  to  obtain  funds  for  the  purposes  authorized  herein. 
The  Bonds  shall  be  issued  under  the  Charter  and  the  Law  for 
the  purpose  of  financing  the  acquisition,  construction, 
financing,    improvement,    development  and  refinancing  of  the 
Enterprise.      The  aggregate  principal  amount  of  Bonds  which 
may  be  issued  hereunder  is  not   limited   (subject,   however,  to 
the  right  of  the  Commission,   which  is  hereby  reserved,  to 
limit  or  restrict  the  aggregate  principal   amount  of  Bonds 
which  may  at  any  time  be  issued  and  Outstanding  hereunder) 
and  consists  or  may  consist  of  one  or  more  series  of  varying 
denominations,    dates,   maturities,    interest  rates  and  other 
provisions,    all   issued  and  to  be  issued  pursuant  to  this 
Resolution  and  the  Law,    subject  to  the  limitations  contained 
in  Sections  3.04,    3.05,    3.06,    3.07  and  3.08.     This  Resolution 
constitutes  a  continuing  agreement  with  the  Owners  of  all  of 
the  Bonds  issued  or  to  be  issued  hereunder  and  then 
Outstanding  to  secure  the  full  and  final  payment  of  the 
principal  of  and  the  premiums,    if  any,    and  the  interest  on 
all  Bonds  which  may  from  time  to  time  be  executed  and 
delivered  hereunder,    subject  to  the  covenants,  agreements, 
provisions  and  conditions  herein  contained.      The  Bonds  are 
designated  as  the   "San  Francisco  Water  Revenue  Bonds."  The 
Bonds  may  be  issued  in  such  series  as  from  time  to  time  shall 
be  established  and  authorized  by  the  Commission,    subject  to 
the  provisions  and  conditions  herein  contained. 
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(b)     An  initial   series  of  Bonds  is  hereby  created  and 
such  Bonds  are  designated  as  the   "San  Francisco  Water  Revenue 
Bonds,    Series  of  1985"    (herein  called  the   "Series  of  1985 
Bonds").      The  aggregate  principal   amount  of  Series  of  1985 
Bonds  which  may  be  issued  and  Outstanding  under  this 
Resolution  shall  not  exceed  one  hundred  four  million  dollars 
($104  000,000),    except  as  may  be  otherwise  provided  in 
Section  2.08.     The  Series  of  1985  Bonds  shall  be  issued  as 
fully  registered  Bonds  without  coupons  in  the  denomination  of 
$5,000  or  any  integral  multiple  thereof,    so  long  as  no  Series 
of' 1985  Bond  shall  have  principal  maturing  on  more  than  one 
principal  maturity  date.     The  Series  of  1985  Bonds  shall  be 
dated  October  15,    1985.      The  Series  of  1985  Bonds  shall 
mature  on  November  1  on  such  dates  and  in  such  amounts  as 
shall  be  specified  by  the  Commission  in  the  First 
Supplemental  Resolution. 

The  Series  of  1985  Bonds  shall  bear  interest  at  such 
rate  or  rates  as  may  be  fixed  by  the  Commission  at  the  time 
of  sale  of  the  Bonds,    not  to  exceed  the  maximum  rate  of 
interest,    if  any,   then  permitted  by  law  and  subject  to  the 
approval  or  rejection  of  the  Board  of  Supervisors.  Such 
interest  shall  be  payable  on  May  1,    1986  and  semiannually 
thereafter  on  May  1   and  November  1  in  each  year. 

The  principal  of  and  premium,    if  any,    on  the  Series  of 
1985  Bonds  shall  be  payable  in  lawful  money  of  the  United 
States  of  America  to  the  Owner  thereof,   upon  the  surrender 
thereof  at  the  principal  corporate  trust  office  of  the  Fiscal 
Agent  in  San  Francisco,   California.     The  interest  on  the 
Series  of  1985  Bonds  shall  be  payable  in  like   lawful  money  to 
the  person  whose  name  appears  on  the  bond  registration  books 
of  the  Fiscal  Agent  as  the  Owner  thereof  as  of  the  close  of 
business  on  the  15th  day  of  the  month  immediately  preceding 
an  interest  payment  date,   whether  or  not  such  day  is  a 
Business  Day,    such  interest  to  be  paid  by  check  or  draft 
mailed  to  such  Owner  at  such  address  as  appears  on  such 
registration  books  or  at  such  address  as  he  may  have  filed 
with  the  Fiscal  Agent  for  that  purpose. 

Each  Series  of  1985  Bond  shall  bear  interest  from  the 
interest  payment  date  next  preceding  the  date  of 
authentication  thereof  unless  it  is  authenticated  as  of  a  day 
during  the  period  from  the  16th  day  of  the  month  next 
preceding  any  interest  payment  date  to  the  interest  payment 
date     inclusive,   in  which  event  it  shall  bear  interest  from 
such' interest  payment  date,    or  unless  it  is  authenticated  on 
or  before  April   15,    1986,    in  which  event  it  shall  bear 
interest  from  October  15,    1985;   provided,   however,    that  if, 
at  the  time  of  authentication  of  any  Bond,    interest  is  in 
default  on  Outstanding  Bonds,    such  Bond  shall  bear  interest 
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from  the  interest  payment  date  to  which  interest  has 
previously  been  paid  or  made  available  for  payment  on  the 
Outstanding  Bonds. 

The  Series  of  1985  Bonds  shall  be  subject  to  redemption 
as  provided  m  Article  IV. 

The  Fiscal  Agent  shall  assign  each  Series  of  1985  Bond 
authenticated  and  registered  by  it  a  distinctive   letter,  or 
number,   or  letter  and  number,    and  shall  maintain  a  record 
thereof  which  shall  be  available  to  the  Commission  for 
inspection . 

(c)     The  Commission  has  reviewed  all  proceedings 
heretofore  taken  relative  to  the  authorization  of  the  Series 
of  1985  Bonds  and  has  found,   as  a  result  of  such  review,  and 
hereby  finds  and  determines,    that  all  conditions,    things  and 
acts  required  by  law  to  exist,   happen  or  be  performed 
precedent  to  and  in  the  issuance  of  the  Series  of  1985  Bonds 
do  exist,   have  happened  and  have  been  performed  in  due  time, 
form  and  manner  as  required  by  law,   and  upon  receipt  of  the 
approval  of  the  Board  of  Supervisors,   the  Commission  will  be 
authorized,   pursuant  to  each  and  every  requirement  of  law,  to 
issue  the  Series  of  1985  Bonds  in  the  manner  and  form 
provided  in  this  Resolution. 

The  Series  of  1985  Bonds  shall   issue   for  the  purposes 
set  forth  in  the  ballot  measure  referred  to  in  the  preambles 
hereto . 

It  is  hereby  found  and  determined  that  the  City  now  owns 
and  the  Commission  operates  through  the  Water  Department  a 
municipal  water  system;    that  said  water  system  is  in  need  of 
the  improvements  set  forth  m  said  measure;    that  said 
improvements  will  constitute  additions,  betterments, 
improvements  and  extensions  of  said  water  system  and  integral 
parts  thereof;    that  no  revenues  from  said  water  system  are 
now  specifically  pledged  to  the  payment  of  any  outstanding 
obligations  of  the  City  or  the  Commission  and  all  revenues 
now  or  hereafter  derived  from  said  water  system,    except  as 
provided  in  the  Charter  of  the  City  and  hereinafter  provided, 
are  legally  available  for  the  payment  of  the  Bonds;    that  the 
acquisition,    construction,    improvement  and  financing  of  said 
improvements  to  be  made  at  this  time  to  said  water  system  can 
be  financed  from  the  proceeds  of  sale  of  the  Series  of  1985 
Bonds;    and  that  the  proceeds  of  sale  of  the  Series  of  1985 
Bonds  shall  be  applied  to  the  payment  of  the  costs  of  the 
acquisition,    construction,    improvement  and  financing  of  said 
improvements  to  said  water  system.     Accordingly,   it  is  found 
and  determined  as  follows:      (1)   said  improvements  to  said 
water  system  can  be  completed  from  the  funds  available  and  to 
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be  available  to  the  Commission  from  the  proceeds  of  sale  of 
the  Series  of  1985  Bonds,    (2)   water  rates  and  charges  can  be 
fixed,    levied  and  collected  upon  the  Enterprise  for  the 
water]    services  and  facilities  furnished  by  the  Enterprise, 
and   (3)    said  water  rates  and  charges   shall  constitute  the 
Revenues  of  the  Enterprise  pledged  to  payment  of  the 
principal  of  and  interest  on  the  Bonds  and  to  the  security  of 
the  Bonds  as  herein  provided. 

SECTION  2.02.     Form  of  Series  of  1985  Bonds.     The  Series 
of  1985  Bonds  and  the  Fiscal  Agent's  certificate  of 
authentication  and  registration  and  the  form  of  assignment  to 
appear  thereon  shall  be  in  substantially  the  following  forms, 
respectively,   with  necessary  or  appropriate  variations, 
omissions  and  insertions  as  permitted  or  required  by  this 
Resolution,    including  placement  of  a  portion  of  the  form  of 
the  Bond  on  the  reverse  side  thereof  (provided  that  on  the 
face  of  each  Bond,    at  the  place  where  the  portion  on  the 
reverse  side  appears  in  the  form  set  forth  below,   there  shall 
be  inserted  the  following  sentence:      "THE  TERMS  AND 
PROVISIONS  OF  THIS  BOND  ARE  CONTINUED  ON  THE  REVERSE  SIDE 
HEREOF  AND   SUCH  CONTINUED  TERMS  AND  PROVISIONS   SHALL  FOR  ALL 
PURPOSES  HAVE  THE  SAME  EFFECT  AS  THOUGH  FULLY  SET  FORTH  AT 
THIS  PLACE . " ) : 


[FORM  OF  SERIES  OF   1985  BOND] 
$   No  . 


State  of  California 
City  and  County  of  San  Francisco 
PUBLIC  UTILITIES  COMMISSION  OF  THE  CITY  AND 
COUNTY  OF  SAN  FRANCISCO 
SAN  FRANCISCO  WATER  REVENUE  BOND 
SERIES  OF  1985 


Interest  Rate      Maturity  Date  CUSIP  No. 


The  PUBLIC  UTILITIES  COMMISSION  OF  THE  CITY  AND  COUNTY 
OF  SAN  FRANCISCO,    a  commission  duly  organized  and  existing 
under  and  pursuant  to  the  Charter  of  the  City  and  County  of 
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San  Francisco  and  the  laws  of  the  State  of  California  (herein 
called  the  "Commission"),  ^or  value  received,  hereby  promises 
to  pay   (but  only  out  of  the  net  revenues  hereinafter  referred 

to)  to   or  registered  assigns,   on  the 

maturity  date  set  forth  above  (subject  to  any  right  of  prior 
redemption  hereinafter  provided  for),   the  principal  sum  of 

  Thousand  Dollars   (S  )    in  lawful  money  of 

the  United  States  of  America,    and  to  pay   (but  only  out  of  the 
net  revenues  hereinafter  referred  to)   interest  thereon  in 
like  lawful  money  from  the  interest  payment  date  next 
preceding  the  date  of  authentication  of  thi s  Bond  (unless 
thi s  Bond  i s  authenticated  as  of  a  day  during  the  period  from 
the  16th  day  of  the  month  next  preceding  any  interest  payment 
date  to  and  including  such  interest  payment  date,    in  which 
event  it  shall  bear  interest  from  such  interest  payment  date, 
or  unless  this  Bond  is  authenticated  on  or  before  April  15, 
1986,    in  which  event  it  shall  bear  interest  from  October  15, 
1985)   until  payment  of  such  principal   sum,    at  the  interest 
rate  per  annum  stated  above,   payable  on  May  1,    1986  and 
semiannually  thereafter  on  May  1   and  November   1  in  each 
year .      The  principal    (or  redempti on  price)   hereof  is  payable 
to  the  regi stered  owner  hereof  upon  the  surrender  hereof  at 
the  principal  corporate  trust  office  of  Crocker  National  Bank 
(herein  called  the  "Fiscal  Agent"),    the  fiscal  agent  of  the 
Commission,    in  San  Francisco,    California.      The  interest 
hereon  is  payable  to  the  person  whose  name  appears  on  the 
bond  registration  books  of  the  Fiscal  Agent  as  the  registered 
owner  hereof  as  of  the  close  of  business  on  the  15th  day  of 
the  month  immediately  preceding  an  interest  payment  date, 
whether  or  not  such  day  is  a  business  day,    such  interest  to 
be  paid  by  check  or  draft  mailed  to  such  registered  owner  at 
hi s  address  as  it  appears  on  such  registration  books . 
Interest  on  this  Bond  shall  be  calculated  on  the  basis  of  a 
360-day  year  compri sed  of  twelve  30 -day  months . 

This  Bond  is  one  of  a  duly  authorized  issue  of  revenue 
bonds  of  the  Commission  designated  as  the   "San  Francisco 
Water  Revenue  Bonds"   (herein  called  the  "Bonds"),   of  the 
series  and  designation  indicated  on  the  face  hereof .  Said 
issue  of  Bonds  is  not  limited  in  aggregate  principal  amount 
and  consists  or  may  consist  of  one  or  more  series  of  varying 
denominations,    dates ,   maturities,    interest  rates  and  other 
provisions,    all   issued  and  to  be  issued  under  and  pursuant  to 
the  provisions  of  the  Charter  of  the  City  and  County  of  San 
Francisco  and  all   laws  of  the  State  of  California 
supplemental  thereto,    including  the  Revenue  Bond  Law  of  1941 
to  the  extent  made  applicable  by  said  Charter  (herein 
collectively  called  the  "Law"),    the  vote  of  the  qualified 
voters  of  the  City  and  County  of  San  Francisco  on  a 
proposition  authorizing  the  issuance  of  the  Bonds,  and 
pursuant  to  Resolution  No.      85-0413       adopted  by  the 
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Commission  on  October  1,    1985  and  Resolution  No.   

adopted  by  the  Commission  on  October  24,    1985  (herein 
collectively  called  the   "Resolution"),    authorizing  the 
issuance  of  the  Bonds.      Reference  is  hereby  made  to  the 
Resolution  (a  copy  of  which  is  on  file  at  said  office  of  the 
Fiscal  Agent),   to  any  resolutions  supplemental  thereto  and  to 
the  Law  for  a  description  of  the  terms  on  which  the  Bonds  are 
issued,   the  provisions  with  regard  to  the  nature  and  extent 
of  the  Revenues,    as  that  term  is  defined  in  the  Resolution, 
and  the  rights  thereunder  of  the  registered  owners  of  the 
Bonds  and  the  rights,   duties  and  immunities  of  the  Fiscal 
Agent  and  the  rights  and  obligations  of  the  Commission 
thereunder;    and  all   the  terms  of  the  Resolution  and  the  Law 
are  hereby  incorporated  herein  and  constitute  a  contract 
between  the  Commission  and  the  owner  of  this  Bond,   and  to  all 
the  provisions  thereof  the  owner  of  this  Bond,   by  his 
acceptance  hereof,    consents  and  agrees.      Each  owner  hereof 
shall  have  recourse  to  all  of  the  provisions  of  the  Law  and 
the  Resolution  and  shall  be  bound  by  all  of  the  terms  and 
conditions  thereof . 

The  Bonds  are  issued  to  provide  funds  for  the 
improvement  of  an  Enterprise,    consisting  of  the  San  Francisco 
Water  Department  water  supply,   storage  and  distribution 
system  of  the  City  and  County  of  San  Francisco,    as  more 
particularly  described  in  the  Resolution.     The  Bonds  are 
special  obligations  of  the  Commission  and  are  payable,    as  to 
the  principal  thereof,    interest  thereon  and  any  premiums  upon 
the  redemption  of  any  thereof,    from  the  net  revenues  of  said 
Enterprise   (which,    as  more  particularly  defined  in  the 
Resolution,    are  therein  and  herein  called  the  "Revenues"). 
All  of  the  Bonds  are  equally  secured  by  a  pledge  of,  and 
charge  and  lien  upon,    all  of  the  Revenues,    and  the  Revenues 
constitute  a  trust  fund  for  the  security  and  payment  of  the 
interest  on  and  principal  of  the  Bonds;   but  nevertheless  out 
of  Revenues  certain  amounts  may  be  applied  for  other  purposes 
as  provided  in  the  Resolution.     Additional   series  of  Bonds 
payable  from  the  Revenues  may  be  issued  on  a  parity  with  the 
Bonds  of  this  series,  but  only  subject  to  the  conditions  and 
limitations  contained  in  the  Resolution. 

The  principal  of  and  interest  on  this  Bond  are  payable 
solely  from  the  Revenues,    and  the  Commission  is  not  obligated 
to  pay  them  except  from  the  Revenues.     The  Commission  has  no 
taxing  power.      The  general   fund  of  the  City  and  County  of  San 
Francisco  is  not  liable,    and  the  credit  or  taxing  power  of 
the  City  and  County  of  San  Francisco  is  not  pledged,   for  the 
payment  of  the  Bonds  or  their  interest.      The  Bonds  are  not 
secured  by  a  legal  or  equitable  pledge  of,    or  charge,    lien  or 
encumbrance  upon,    any  of  the  property  of  the  Commission  or 
any  of  its  income  or  receipts,    except  the  Revenues.  The 
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owner  hereof  has  no  right  to  compel   the  exercise  of  any 
taxing  power  of  the  City  and  County  of  San  Francisco. 

The  rights  and  obligations  of  the  Commission  and  the 
owners  of  the  Bonds  may  be  modified  or  amended  at  any  time  in 
the  manner,   to  the  extent  and  upon  the  terms  provided  in  the 
Resolution,   but  no  such  modification  or  amendment  shall 
(1)   extend  the   fixed  maturity  of  this  Bond  or  reduce  the  rate 
of  interest  hereon  or  extend  the  time  of  payment  of  interest, 
or  reduce  the  amount  of  the  principal  hereof  or  reduce  any 
premium  payable  upon  the  redemption  hereof,   without  the 
consent  of  the  owner  hereof,   or  (2)   reduce  the  percentage  of 
Bonds  required  for  the  affirmative  vote  or  written  consent  to 
an  amendment  or  modification  of  the  Resolution;   all  as  more 
fully  set  forth  in  the  Resolution. 

Series  of  1985  Bonds  are  subject  to  redemption, 
under  the  circumstances  prescribed  in  the  Resolution,    at  the 
principal  amount  thereof  plus  accrued  interest  thereon  to  the 
date  fixed  for  redemption,   without  premium,    through  the 
application  of  proceeds  of  eminent  domain  proceedings. 
Series  of  1985  Bonds  maturing  on  or  prior  to  November  1,  1994 
are  not  otherwise  subject  to  redemption  before  their 
respective  stated  maturities.      Series  of  1985  Bonds  maturing 
on  or  after  November  1,    1995  are  also  subject  to  redemption 
prior  to  their  respective  stated  maturities,    at  the  option  of 
the  Commission,    from  and  to  the  extent  of  any  source  of 
available  funds,    as  a  whole  on  any  date  on  or  after 
November  1,    1994,   or  in  part  on  any  interest  payment  date  on 
or  after  November  1,    1994  of  such  maturities  or  portions  of 
maturities  as  shall  be  determined  by  the  Commission  if  less 
than  all  of  the  Series  of  1985  Bonds  maturing  on  different 
maturity  dates  are  to  be  called  for  prior  redemption  and  by 
lot  within  any  such  maturity  if  less  than  all  of  the  Series 
of  1985  Bonds  of  such  maturity  be  redeemed,    at  the  principal 
amount  thereof  and  accrued  interest  thereon  to  the  date  fixed 
for  redemption,   plus  a  premium   (expressed  as  a  percentage  of 
such  principal  amount)   as  set  forth  in  the  following  schedule 


Bonds 

Redeemed 

on  or  after 

and  prior  to 

November  1 

November  1 

Premium 

1994 

1995 

2  % 

1995 

1996 

1-1/2% 

1996 

1997 

1  % 

1997 

1998 

1/2% 

1998 

0  % 

[There  shall  be  inserted  at  this  point  the  provisions  for  the 
redemption  of  Term  Series  of  1985  Bonds,  if  any,  as  specified 
in  the  First  Supplemental  Resolution] 
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As  provided  in  the  Resolution,    notice  of  redemption 
shall  be  mailed,    not   less  than  fifteen  nor  more  than  sixty 
days  prior  to  the  redemption  date,    to  the  registered  owner  of 
this  Bond. 

If  this  Bond  is  called  for  redemption  and  payment  is 
duly  provided  therefor  as  specified  in  the  Resolution, 
interest  shall  cease  to  accrue  hereon  from  and  after  the  date 
fixed  for  redemption. 

Series  of  1985  Bonds  are  issuable  as  fully  registered 
Bonds  without  coupons  in  the  denomination  of  $5,000  or  any 
integral  multiple  thereof  provided  that  no  Bond  shall  have 
principal  maturing  on  more  than  one  principal  payment  date. 
Subject  to  the  limitations  and  conditions  and  upon  payment  of 
the  charges,    if  any,   as  provided  in  the  Resolution,   Series  of 
1985  Bonds  may  be  exchanged  for  a  like  aggregate  principal 
amount  of  Bonds  of  the  same  series  and  maturity  of  other 
authorized  denominations. 

This  Bond  is  transferable  by  the  registered  owner  hereof, 
in  person  or  by  his  attorney  duly  authorized  in  writing,  at 
said  office  of  the  Fiscal  Agent,    but  only  in  the  manner, 
subject  to  the   limitations  and  upon  payment  of  the  charges 
provided  in  the  Resolution,    and  upon  surrender  and 
cancellation  of  this  Bond.     Upon  such  transfer  a  new  fully 
registered  Bond  or  Bonds,    of  authorized  denomination  or 
denominations  and  of  the  same  series,    for  the  same  aggregate 
principal  amount  will  be  issued  to  the  transferee  m  exchange 
heref or . 

The  Commission  and  the  Fiscal  Agent  may  treat  the 
registered  owner  hereof  as  the  absolute  owner  hereof  for  all 
purposes,    and  the  Commission  and  the  Fiscal  Agent  shall  not 
be  affected  by  any  notice  to  the  contrary. 

It  IS  hereby  certified  that  all  of  the  conditions, 
things  and  acts  required  to  exist,    to  have  happened  or  to 
have  been  performed  precedent  to  and  in  the  issuance  of  this 
Bond  do  exist,   have  happened  or  have  been  performed  in  due 
and  regular  time,    form  and  manner  as  required  by  the  Law  and 
the  laws  of  the  State  of  California,    and  that  the  amount  of 
this  Bond,   together  with  all  other  obligations  of  the 
Commission,   does  not  exceed  any  limit  prescribed  by  the  Law 
or  any  laws  of  the  State  of  California,   and  is  not  in  excess 
of  the  amount  of  Bonds  permitted  to  be  issued  under  the 
Resolution. 

This  Bond  shall  not  be  entitled  to  any  benefit  under  the 
Resolution,    or  become  valid  or  obligatory  for  any  purpose, 
until  the  certificate  of  authentication  and  registration 
hereon  endorsed  shall  have  been  signed  by  the  Fiscal  Agent. 


R26 


IN  WITNESS  WHEREOF,    the  Public  Utilities  Commission  of 
the  Ci ty  and  County  of  San  Franci sco  has  caused  this  Bond  to 
be  executed  on  its  behalf  under  the  official  seal  of  said 
City  and  County,    signed  by  the  facsimile  signatures  of  its 
President  and  of  the  Control ler  of  the  City  and  County  of  San 
Franci  SCO  and  countersigned  by  the  fac simile  signature  of  its 
Secretary,    all  as  of  October  15,  1985. 

PUBLIC  UTILITIES  COMMISSION  OF  THE  CITY  AND 
COUNTY  OF  SAN  FRANCISCO 


President  of  the  Commission 


Controller  of  the  City  and  County 
of  San  Francisco 

(Seal) 

Countersigned : 


Secretary  of  the  Commi ssion 


[FORM  OF  FISCAL  AGENT'S  CERTIFICATE  OF  AUTHENTICATION 
AND  REGISTRATION  TO  APPEAR  ON  SERIES  OF   1985  BONDS] 

Thi s  Bond  is  one  of  the  Bonds  described  in  the 
within- mentioned  Resolution ,   which  has  been  authenticated  and 
registered  on  the  date  set  forth  below. 

CROCKER  NATIONAL  BANK, 

San  Francisco,  California, 
Dated :    as  Fiscal  Agent 


By 


Authorized  Officer 


[FORM  OF  ASSIGNMENT] 

For  value  received  the  undersigned  do ( es )   hereby  sell , 

assign  and  transfer  unto    the 

within-mentioned  Registered  Bond  and  hereby  irrevocably 
constitute ( s )    and  appoint(s)   
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attorney,  to  transfer  the  same  on  the  books  of  the  Fi seal 
Agent  with  full  power  of  substitution  m  the  premises. 


Dated: 


SIGNATURE  GUARANTEED  BY: 


NOTICE :       Signature  must  be  guaranteed  by  a  member  firm  of 

the  New  York  Stock  Exchange  or  a  commercial  bank  or 
trust  company . 

SECTION  2.03.      Execution  of  Bonds.     The  Bonds  shall  be 
executed  on  behalf  of  the  Commission  by  the  manual  or 
f acsimi le  signatures  of  the  President  and  the  Control ler  and 
under  the  seal  of  the  City  attested  by  the  manual  or 
f acsimi le  signature  of  the  Secretary .     Such  seal  may  be  in 
the  form  of  a  facsimile  of  the  City's  seal   and  may  be 
imprinted  or  impressed  upon  the  Bonds .      The  Bonds  shal 1  then 
be  del ivered  to  the  Fiscal  Agent  for  authentication  by  i t . 
In  case  any  of  the  officers  who  shal 1  have  signed  or  attested 
any  of  the  Bonds  shall  cease  to  be  such  officer  or  officers 
before  the  Bonds  so  signed  or  attested  shal 1  have  been 
authenticated  or  delivered  by  the  Fiscal  Agent  or  issued  by 
the  Commission,    such  Bonds  may  nevertheless  be  authenticated, 
delivered  and  i ssued  and,   upon  such  authentication,  delivery 
and  issue ,    shall  be  as  binding  upon  the  Commission  as  though 
those  who  signed  and  attested  the  same  had  continued  to  be 
such  officers,    and  also  any  Bond  may  be  signed  and  attested 
on  behalf  of  the  Commission  by  such  persons  as  on  the  actual 
date  of  the  execution  of  such  Bond  shall  be  the  President  or 
the  Secretary  or  the  Controller  although  at  the  nominal  date 
of  such  Bond  any  such  person  shall  not  have  been  such  officer 

Except  as  may  be  provided  m  any  Supplemental 
Resolution,    only  such  of  the  Bonds  as  shall  bear  thereon  a 
certificate  of  authentication  in  the  form  hereinbefore 
recited,   executed  by  the  Fiscal  Agent,    shall  be  valid  or 
obligatory  for  any  purpose  or  entitled  to  the  benefits  of 
this  Resolution,    and  such  certificate  of  the  Fiscal  Agent 
shall  be  conclusive  evidence  that  the  Bonds  so  authenticated 
have  been  duly  authenticated  and  delivered  hereunder  and  are 
entitled  to  the  benefits  of  this  Resolution. 
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SECTION  2.04.      Transfer  of  Bonds.      Any  Bond  may,  in 
accordance  with  its  terms ,    be  transferred,   upon  the  books 
required  to  be  kept  pursuant  to  the  provi sions  of  Section 
2.06,    by  the  person  in  whose  name  it  is  registered,    in  person 
or  by  his  duly  authorized  attorney,   upon  surrender  of  such 
Bond  for  cancellation,   accompanied  by  delivery  of  a  written 
instrument  of  transfer  in  a  form  approved  by  the  Fi seal  Agent 
duly  executed. 

Whenever  any  Bond  or  Bonds  shall  be  surrendered  for 
transfer ,   the  Commi ssion  shal 1  execute  and  the  Fiscal  Agent 
shall  authenticate  and  deliver  a  new  Bond  or  Bonds  of  the 
same  series  and  maturity,    for  a  like  aggregate  principal 
amount .     The  Fiscal  Agent  shal 1   requi re  the  payment  by  any 
Bondowner  requesting  any  such  transfer  of  any  tax  or  other 
governmental  charge  required  to  be  paid  with  respect  to  such 
transfer . 

No  transfer  of  Bonds  shal 1  be  requi  red  to  be  made  by  the 
Fi  seal  Agent  after  the  f i  f teenth  day  of  the  month  next 
preceding  each  interest  payment  date ,    or ,    as  to  any  Bonds 
cal led  for  redemption ,    wi thin  thi rty  days  of  the  date  fixed 
for  redemption . 

SECTION  2.05.      Exchange  of  Bonds.      Bonds  may  be 
exchanged  at  the  principal  corporate  trust  office  of  the 
Fiscal  Agent  in  San  Francisco,   California,   for  a  like 
aggregate  principal  amount  of  Bonds  of  other  authorized 
denominations  of  the  same  series  and  maturity .     The  Fiscal 
Agent  shal 1  require  the  payment  by  the  Bondowner  requesting 
such  exchange  of  any  tax  or  other  governmental  charge 
required  to  be  paid  with  respect  to  such  exchange . 

No  exchange  of  Bonds  shal 1  be  requi red  to  be  made  by  the 
Fiscal  Agent  after  the  f i f teenth  day  of  the  month  next 
preceding  each  interest  payment  date,    or,    as  to  any  Bonds 
called  for  redemption,   within  thirty  days  of  the  date  fixed 
for  redemption. 

SECTION  2.06.     Bond  Register.     The  Fiscal  Agent  will 
keep  or  cause  to  be  kept ,    at  the  principal  corporate  trust 
office  of  the  Fiscal  Agent  in  San  Francisco,  California, 
sufficient  books  for  the  regi strati on  and  transfer  of  the 
Bonds,    which  shall  during  regular  business  hours  of  the 
Fiscal  Agent  be  open  to  inspection  by  the  Commission;  and, 
upon  presentation  for  such  purpose,   the  Fiscal  Agent  shall, 
under  such  reasonable  regulations  as  the  Fiscal  Agent  may 
prescribe,    register  or  transfer  or  cause  to  be  regi stered  or 
transferred ,    on  said  books ,    Bonds  as  hereinbefore  provided . 
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SECTION  2.01.      Temporary  Bonds.      The  Bonds  may  be 
initially  i ssued  in  temporary  form  exchangeable  for 
definitive  Bonds  when  ready  for  delivery.      The  temporary 
Bonds  may  be  printed,    lithographed  or  typewritten,    shall  be 
of  such  denominations  as  may  be  determined  by  the  Commission, 
shall  be  in  regi stered  form  without  coupons  and  may  contain 
such  reference  to  any  of  the  provisions  of  thi s  Resolution  as 
may  be  appropriate .     Every  temporary  Bond  shal 1  be  executed 
by  the  Commission  and  be  authenticated  by  the  Fiscal  Agent 
upon  the  same  conditions  and  in  substantially  the  same  manner 
as  the  definitive  fully  registered  Bonds.      If  the  Commission 
issues  temporary  Bonds  it  will  execute  and  furnish  definitive 
Bonds  without  delay,   and  thereupon  the  temporary  Bonds  may  be 
surrendered ,    for  cancel lat ion ,    in  exchange  therefor  at  the 
principal  corporate  trust  office  of  the  Fi seal  Agent  m  San 
Francisco,   California,   and  the  Fiscal  Agent  shall  deliver  in 
exchange  for  such  temporary  Bonds  an  equal  aggregate 
principal  amount  of  definitive  Bonds  of  the  same  series  and 
maturity  or  maturi ties .     Unti 1  so  exchanged,   the  temporary 
Bonds  shall  be  entitled  to  the  same  benefits  under  thi s 
Resolution  as  definitive  Bonds  executed  and  delivered 
hereunder . 

SECTION  2.08.      Bonds  Mutilated,    Lost,    Destroyed  or 
Stolen .      I f  any  Bond  shal 1  become  mut i 1 ated ,   the  Commi ssi on , 
at  the  expense  of  the  Owner  of  said  Bond ,    shal 1  execute ,  and 
the  Fi  seal  Agent  shall  thereupon  authenticate  and  deliver  a 
new  Bond  of  like  tenor  and  number  in  exchange  and 
substitution  for  the  Bond  so  muti lated   ( except  that  such 
number  may  be  preceded  by  a  distinguishing  prefix),   but  only 
upon  surrender  to  the  Fi seal  Agent  of  the  Bond  so  muti lated . 
Every  muti lated  Bond  so  surrendered  to  the  Fi seal  Agent  shall 
be  cancelled  by  it  and  delivered  to,    or  upon  the  order  of, 
the  Commi ssion .      I f  any  Bond  shal 1  be   lost ,    destroyed  or 
stolen,    evidence  of  such  loss,    destruction  or  theft  may  be 
submi t ted  to  the  Commi ssion  and  the  Fiscal  Agent  and ,   i f  such 
evidence  be  satisfactory  to  both  and  indemnity  satisfactory 
to  them  shall  be  given,   the  Commi ssion ,   at  the  expense  of  the 
Owner,    shall  execute ,   and  the  Fi seal  Agent  shall  thereupon 
authenticate  and  deliver  a  new  Bond  in  lieu  of  and  in 
substitution  for  the  Bond  so  lost ,   destroyed  or  stolen 
(except  that  such  number  may  be  preceded  by  a  distinguishing 
prefix).     The  Commission  may  require  payment  of  a  sum  not 
exceeding  the  actual  cost  of  preparing  each  new  Bond  i ssued 
under  this  Section  and  of  the  expenses  which  may  be  incurred 
by  the  Commi  ssion  and  the  Fi seal  Agent  in  the  premi  ses .  Any 
Bond  i ssued  under  the  provisions  of  thi s  Section  in  exchange 
for  any  Bond  mutilated  or  in  lieu  of  any  Bond  alleged  to  be 
lost,    destroyed  or  stolen  shall  constitute  an  original 
additional  contractual  obligation  on  the  part  of  the 
Commission,   whether  or  not  the  Bond  so  muti lated  or  so 
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alleged  to  be  lost,    destroyed  or  stolen  be  at  any  time 
enforceable  by  anyone ,    and  shal 1  be  equal ly  and 
proportionately  entitled  to  the  benefits  of  this  Resolution 
with  all  other  Bonds  secured  by  this  Resolution .      Neither  the 
Commission  nor  the  Fiscal  Agent  shall  be  required  to  treat 
both  the  ori ginal  Bond  and  any  duplicate  Bond  as  being 
Outstanding  for  the  purpose  of  determining  the  principal 
amount  of  Bonds  which  may  be  issued  hereunder  or  for  the 
purpose  of  determining  any  percentage  of  Bonds  Outstanding 
hereunder,   but  both  the  original  and  duplicate  Bond  shall  be 
treated  as  one  and  the  same . 


ARTICLE  III 

ISSUE  OF   SERIES  OF   1985  BONDS; 
ADDITIONAL  SERIES  OF  BONDS 

SECTION  3.01.  Issuance  of  Series  of  1985  Bonds.  At  any 
time  after  the  adoption  of  this  Resolution,  the  Commission, 
subj  ect  to  the  approval  of  the  Board  of  Supervi sors ,  may  sell 
and  execute  and  the  Fiscal  Agent  may  authenticate  and,  upon  a 
Written  Request  or  Certificate  of  the  Commission,  deliver 
Series  of  1985  Bonds  m  the  aggregate  principal  amount  of  not 
to  exceed  one  hundred  four  million  do liars   ($104, 000 , 000 ) . 

SECTION  3.02.      Application  of  Proceeds  of  Series  of  1985 
Bonds ■      (a)   The  proceeds  received  from  the   sale  of  the  Series 
of  1985  Bonds  shal 1  be  deposited  with  the  Fi seal  Agent ,  who 
shall  forthwith  set  aside  such  proceeds  in  the  following 
respective  funds,    as  directed  by  a  Written  Request  or 
Certificate  of  the  Commission: 

( 1 )  The  Fiscal  Agent  shal 1  deposit  in  the  Interest 
Fund  to  be  established  pursuant  to  Section  5.02,  an 
amount  which,    together  with  any  accrued  interest  and  any 
premium  received  upon  the  sale  of  the  Series  of  1985 
Bonds ,    shall  be  sufficient  to  pay  the  total  amount  of 
interest  coming  due  on  the  Bonds  to  and  including 
November  1 ,    1988 ,    and  sixty- seven/eighty- seconds   ( 57/82 ) 
of  the  total  amount  of  interest  coming  due  thereafter 
and  to  and  including  May  1,  1990. 

(2)  The  Fiscal  Agent  shall  deposit  in  the  Bond 
Reserve  Fund  to  be  established  pursuant  to  Section  5 . 02 
a  sum  equal  to  the  Required  Reserve.      Prior  to  the 
delivery  of  Series  of  1985  Bonds ,    the  Commi ssion  shall 
deliver  to  the  Fiscal  Agent  a  Certificate  or  Written 
Statement  of  the  Commi ssion  setting  forth  the  amount  of 
the  Required  Reserve. 
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(3)     The  Fiscal  Agent  shall  transfer  to  the 
Treasurer  for  deposit  in  the   Improvement  Fund  referred 
to  in  Section  3 . 03   the  remainder  of  such  proceeds . 

SECTION  3.03     Improvement  Fund.     The  Commission  hereby 
covenants  and  agrees  to  establi sh  or  cause  to  be  establ i shed 
prior  to  the  delivery  of  any  Bonds  i ssued  hereunder  a 
separate  fund  to  be  known  as  the   "1985  Water  Revenue  Bond 
Improvement  Fund"   (herein  called  the  "Improvement  Fund"). 
Said  fund  shall  be  maintained  and  accounted  for  by  the 
Controller  so  long  as  any  moneys  are  on  deposit  in  said 
Fund.     Upon  completion  of  the  acquisition  and  construction  of 
the  Project,   the  Commission  may  direct  the  transfer  of  any 
remaining  balance  in  the  Improvement  Fund  to  any  other  fund 
or  account  of  the  Commi ssion . 

The  moneys  in  the  Improvement  Fund  shall  be  held  by  the 
Treasurer  in  trust  and  applied  to  the  costs  of  acqui si tion, 
construction,   expansion,   improvement ,    financing  and 
refinancing  of  the  Pro j ect  and  the  expenses  incident  thereto 
or  connected  therewith,   including,    if  necessary,    interest  to 
the  extent  permitted  by  law,    reimbursement  to  the  Commission 
for  expenses  incurred  prior  to  the  issuance  of  the  Bonds  and 
subsequent  to  the  date  of  the  election  referred  to  m  the 
preambles  hereto  or  in  connection  with  the  Enterprise, 
architectural,    engineering  and  inspection  fees  and  expenses, 
apparatus ,   equipment  and  f urni shings  for  the  Enterpri se , 
testing  and  inspection,   surveys ,    insurance  premiums ,  losses 
during  construction  not  insured  against  because  of  deductible 
amounts ,    the  fees  and  expenses  of  the  Fiscal  Agent ,  expenses 
in  connection  with  the  preparation,    issuance,    sale  and 
delivery  of  the  Bonds,    legal ,   accounting  and  consultant  fees 
and  expenses,    and  similar  expenses. 

The  Treasurer  shal 1  pay  out  moneys  from  the  Improvement 
Fund  only  upon  warrants  drawn  by  the  Controller  in  the  manner 
provided  by  law .     No  withdrawals  shal 1  be  made  from  the 
Improvement  Fund  for  any  purpose  not  authorized  by  law. 

SECTION  3.04.      Issuance  of  Additional  Series  of  Bonds 
Gene r a 1 .      In  addition  to  the  Series  of  1985  Bonds,  the 
Commi  ssion  may,    sub] ect  to  the  approval  of  the  Board  of 
Supervisors,   by  Supplemental  Resolution  establish  one  or  more 
other  series  of  Bonds  payable  from  Revenues  on  a  parity  with 
the  Series  of  1985  Bonds  and  secured  by  a  lien  upon  and 
pledge  of  Revenues  equal  to  the  lien  and  pledge  securing  the 
Series  of  1985  Bonds,   and  the  Commission  may  issue  and  the 
Fiscal  Agent  may  authenticate  and  deliver  Bonds  of  any  series 
so  established,   in  such  principal  amount  and  for  such  lawful 
purpose  or  purposes   (including  refunding  of  any  Bonds  issued 
hereunder  and  then  Outstanding)   as  shall  be  determined  by  the 
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Commission  in  said  Supplemental  Resolution,    but  only  upon 
compliance  by  the  Commission  with  the  provisions  of  Section 
3 . 07 ,    and  sub j ect  to  the  following  specific  condi tions ,  which 
are  hereby  made  condi ti ons  precedent  to  the  i ssuance  of  any 
such  additional   series  of  Bonds : 

(a)  The  Commission  shall  not  be  in  default  under 
this  Resolution  or  any  Supplemental  Resolutions 
theretofore  adopted  by  the  Commission. 

(b)  The  Supplemental  Resolution  providing  for  the 
issuance  of  such  additional   series  of  Bonds  shal 1 
require  that  the  Bond  Reserve  Fund  to  be  e stab li shed 
pursuant  to  Section  5 . 02  be  increased,    if  and  to  the 
extent  necessary,    f orthwi th  upon  the  receipt  of  the 
proceeds  of  the  sale  of  such  additional   series  of  Bonds 
to  an  amount  at  least  equal  to  the  Requi red  Reserve . 
Said  deposit  may  be  made  from  such  proceeds  or  any  other 
source ,   as  provided  in  said  Supplemental  Resolution . 

( c )  The  Bonds  of  such  addi tional   series  shal 1  be 
payable  as  to  principal  either  semiannually  on  May  1  and 
November  1  of  each  year  m  which  principal   falls  due  or 
annually  on  November  1  of  each  year  in  which  principal 
falls  due ,   provided  that  Term  Bonds  of  any  series   shal 1 
have  a  principal  maturity  date  of  November  1.      The  Bonds 
of  such  additional   series  shall  be  payable  as  to 
interest  semiannually  on  May  1  and  November   1  of  each 
year  excepting  the  f i rst  year,   provided  that  the  first 
installment  of  interest  may  be  payable  on  either  May  1 
or  November  1  and  shal 1  be  for  a  period  of  not  longer 
than  twelve  months  and  that  the  interest  shal 1  be 
payable  thereafter  semiannually  on  May  1   and  November  1, 
and  further  provided  that  interest  on  any  Variable  Rate 
Bonds  may  be  payable  on  such  payment  dates  as  shall  be 
speci f ied  in  the  Supplemental  Resolution  providing  for 
the  issuance  of  such  Bonds . 

(d)  Fixed  serial  maturities  or  mandatory  Minimum 
Sinking  Fund  Account  Payments ,   or  any  combination 
thereof ,    shal 1  be  establi shed  in  amounts  sufficient  to 
provide  for  the  retirement  of  all  of  the  Bonds  of  such 
additional  series  on  or  before  their  respective  maturity 
dates,   unless  such  Bonds  are  Guaranteed  Obligations. 

( e )  The  aggregate  principal  amount  of  Bonds  i ssued 
hereunder  shall  not  exceed  any  limitation  imposed  by  law 
or  by  any  Supplemental  Resolution. 

( f )  The  representations  and  estimates  set  forth  in 
the  certificates  and  written  reports  required  by  Section 
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3.07(c)(1)   can  be  made  by  the  parties  required  to  give 
such  certificates  and  written  reports. 

( g )      If  then  requi red  by  law ,    the  i ssuance  of  such 
additional   series  of  Bonds  shall  have  been  approved  by 
the  qual i  f led  voters  voting  on  a  proposition  to 
authorize  the  issuance  of  said  series  of  Bonds. 

SECTION  3.05.      Issuance  of  Additional  Series  of  Bonds 
for  Completion.     In  addition  to  the  Series  of  1985  Bonds,  the 
Commission  may,    subject  to  the  approval  of  the  Board  of 
Supervi sors ,   by  Supplemental  Resolution  establi sh  one  or  more 
other  series  of  Bonds  payable  from  Revenues  on  a  parity  with 
the  Series  of  1985  Bonds  and  secured  by  a  lien  upon  and 
pledge  of  Revenues  equal  to  the  1 len  and  pledge  securing  the 
Series  of  1985  Bonds ,    and  the  Commi ssion  may  i ssue  and  the 
Fiscal  Agent  may  authenticate  and  deliver  Bonds  of  any  series 
so  establi  shed,   i  f  and  to  the  extent  necessary  to  provide 
additional  funds  for  completing  the  payment  of  the  cost  of 
the  acquisition  or  construction  of  any  portion  of  the 
Project,    as  shall  be  determined  by  the  Commission  in  said 
Supplemental  Resolution,    in  such  principal   amount  which, 
together  with  other  avai lable  funds,   will  be  sufficient  to 
{ a )   complete  payment  of  such  cost,    (b)   pay  any  debt 
obligations  i ssued  by  the  Commi ssion,    or  repay  any  advances 
made  from  any  source ,   to  finance  temporari ly  such  cost , 

( c )  increase  the  amount  on  deposit  in  the  Bond  Reserve  Fund, 

( d)  pay  interest  accruing  on  the  additional   series  of  Bonds 
as  speci f ied  in  the  Supplemental  Resolution  relating  thereto , 
and   (e)   pay  certain  expenses  incurred  m  connection  with  the 
issuance  of  the  additional   series  of  Bonds ,   but  only  upon 
compli ance  by  the  Commi ssion  with  the  provi sions  of  Section 
3.07,    and  sub j  ect  to  the  fol lowing  speci f ic  conditions ,  which 
are  hereby  made  conditions  precedent  to  the  issuance  of  any 
such  additional  series  of  Bonds : 

(a)  The  Commission  shall  not  be  in  default  under 
this  Resolution  or  any  Supplemental  Resolutions 
theretofore  adopted  by  the  Commission. 

( b )  The  Supplemental  Resolution  providing  for  the 
issuance  of  such  additional   series  of  Bonds  shall 
requi re  that  the  Bond  Reserve  Fund  to  be  establi shed 
pursuant  to  Section  5. 02  be  increased,    if  necessary, 
forthwith  upon  the  receipt  of  the  proceeds  of  the  sale 
of  such  additional   series  of  Bonds  to  an  amount  at  least 
equal  to  the  Required  Reserve.      Said  deposit  may  be  made 
from  such  proceeds  or  any  other  source,    as  provided  in 
said  Supplemental  Resolution . 
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( c )  The  Bonds  of  such  additional  series  shal 1  be 
payable  as  to  principal  either  semiannually  on  May  1  and 
November  1  of  each  year  in  which  principal  falls  due  or 
annually  on  November  1  of  each  year  m  which  principal 
falls  due,   provided  that  Term  Bonds  of  any  series  shall 
have  a  principal  maturity  date  of  November  1 .      The  Bonds 
of  such  additional   series  shal 1  be  payable  as  to 
interest  semiannually  on  May  1  and  November  1  of  each 
year  excepting  the  first  year,   provided  that  the  f i rst 
installment  of  interest  may  be  payable  on  either  May  1 
or  November  1  and  shall  be  for  a  period  of  not  longer 
than  twelve  months  and  that  the  interest  shall  be 
payable  thereafter  semiannually  on  May  1  and  November  1, 
and  further  provided  that  interest  on  any  Vari able  Rate 
Bonds  may  be  payable  on  such  payment  dates  as  shall  be 
specified  in  the  Supplemental  Resolution  providing  for 
the  i ssuance  of  such  Bonds . 

(d)  Fixed  serial  maturities  or  mandatory  Minimum 
Sinking  Fund  Account  Payments ,    or  any  combination 
thereof,    shall  be  establi  shed  in  amounts  sufficient  to 
provide  for  the  retirement  of  all  of  the  Bonds  of  such 
additional   series  on  or  before  their  respective  maturity 
dates ,   unless  such  Bonds  are  Guaranteed  Obligations . 

( e )  The  aggregate  principal  amount  of  Bonds  i ssued 
hereunder  shal 1  not  exceed  any  1 imitation  imposed  by  law 
or  by  any  Supplemental  Resolution. 

{ f )     The  proceeds  from  the   sale  of  any  series  of 
Bonds  aval 1 able  for  payment  of  the  cost  of  said  portion 
of  the  Project  are  not  suf f i cient  to  pay ,    together  with 
other  moneys  avai lable  therefore ,    the  enti re  amount  of 
such  cost. 

{ g )     The  representations  and  estimates  set  forth  in 
the  certificates  required  by  Section  3.07(c)(2)   can  be 
made  by  the  parties  requi red  to  give  such  certi f icates . 

(h)      If  then  required  by  law,    the  issuance  of  such 
additional   series  of  Bonds  shal 1  have  been  approved  by 
the  qualified  voters  voting  on  a  proposi tion  to 
authorize  the  issuance  of  said  series  of  Bonds. 

SECTION  3.06.      Issuance  of  Additional  Series  of  Bonds 
for  Refunding.      In  addition  to  the  Series  of  1985  Bonds,  the 
Commission  may,    subject  to  the  approval  of  the  Board  of 
Supervi sors ,   by  Supplemental  Resolution  establi sh  one  or  more 
other  series  of  Bonds  payable  from  Revenues  on  a  parity  with 
the  Series  of   1985  Bonds  and  secured  by  a  lien  upon  and 
pledge  of  Revenues  equal  to  the  lien  and  pledge  securing  the 
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Series  of  1985  Bonds,    and  the  Commission  may  issue  and  the 
Fiscal  Agent  may  authenticate  and  deliver  Bonds  of  any  series 
so  establi shed,    for  the  purpose  of  refunding  any  Bonds  i ssued 
hereunder  and  then  Outstanding,    in  such  principal   amount  as 
shall  be  determined  by  the  Commission,   but  only  upon 
compliance  by  the  Commission  with  the  provisions  of  Section 
3.07,   and  sub j ect  to  the  fol lowing  speci f ic  conditions ,  which 
are  hereby  made  conditions  precedent  to  the  issuance  of  any 
such  additional  series  of  Bonds : 

(a)  The  Supplemental  Resolution  providing  for  the 
issuance  of  such  additional  series  of  Bonds  shall 
requi  re  that  the  Bond  Reserve  Fund  to  be  establi  shed 
pursuant  to  Section  5 . 02  be  increased,    if  necessary, 
forthwith  upon  the  receipt  of  the  proceeds  of  the  sale 
of  such  addi tional  series  of  Bonds  to  an  amount  at  least 
equal  to  the  Required  Reserve.      Said  deposit  may  be  made 
from  such  proceeds  or  any  other  source ,    as  provided  in 
said  Supplemental  Resolution . 

( b )  The  Bonds  of  such  additional  series  shall  be 
payable  as  to  principal  either  semiannually  on  May  1  and 
November  1  of  each  year  in  which  principal   falls  due  or 
annually  on  November  1  of  each  year  in  which  principal 
falls  due ,    provided  that  Term  Bonds  of  any  series  shal 1 
have  a  principal  maturity  date  of  November  1 .      The  Bonds 
of  such  additional  series  shal 1  be  payable  as  to 
interest  semiannually  on  May  1  and  November  1  of  each 
year  excepting  the  first  year,   provided  that  the  first 
installment  of  interest  may  be  payable  on  either  May  1 
or  November  1   and  shall  be  for  a  period  of  not  longer 
than  twelve  months  and  that  the  interest  shal 1  be 
payable  thereafter  semiannually  on  May  1  and  November  1, 
and  further  provided  that  interest  on  any  Variable  Rate 
Bonds  may  be  payable  on  such  payment  dates  as  shall  be 
speci f led  in  the  Supplemental  Resolution  providing  for 
the  issuance  of  such  Bonds. 

(c)  Fixed  serial  maturities  or  mandatory  Minimum 
Sinking  Fund  Account  Payments,   or  any  combination 
thereof,    shall  be  established  in  amounts  sufficient  to 
provide  for  the  reti rement  of  all  of  the  Bonds  of  such 
additional   series  on  or  before  their  respective  maturity 
dates,   unless  such  Bonds  are  Guaranteed  Obligations. 

(d)  The  aggregate  principal  amount  of  Bonds  issued 
hereunder  shall  not  exceed  any  limitation  imposed  by  law 
or  by  any  Supplemental  Resolution. 

( e )  The  proceeds  of  the  Bonds  of  such  additional 
series  shall  be  used,   together  with  any  other  available 
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moneys ,    to  defease  all  or  a  portion  of  the  Bonds  then 
Outstanding,    and  the  Average  Annual  Debt  Service  for  the 
Bonds  of  such  additional   series  shal 1  be  equal  to  or 
less  than  the  Average  Annual  Debt  Service  on  the  Bonds 
to  be  defeased . 

( f )  The  statements  set  forth  in  the  certificate 
required  by  Section  3.07(c)(3)  can  be  made  by  the  party 
required  to  give  such  certificate. 

( g )  If  then  requi red  by  1 aw ,   the  i ssuance  of  such 
additional  series  of  Bonds  shal 1  have  been  approved  by 
the  qualified  voters  voting  on  a  proposition  to 
authorize  the  i ssuance  of  said  series  of  Bonds. 

SECTION  3.07.      Proceedings  for  the   Issuance  of  Additional 
Series  of  Bonds .     Whenever  the  Commi ssion  shal 1  determine  to 
issue  an  additional   series  of  Bonds  pursuant  to  Section  3 . 04, 
3.05  or  3.06,    as  the  case  may  be,    the  Commission  shall  adopt 
a  Supplemental  Resolution  providing  for  the  i ssuance  of  such 
additional  series  of  Bonds ,    specifying  the  maximum  principal 
amount  of  Bonds  of  such  series  and  prescribing  the  terms  and 
conditions  of  such  additional   series  of  Bonds,    including  the 
terms  and  conditions  of  any  Letter  of  Credit  Agreement  wi th 
respect  to  the  Letter  of  Credit  securing  such  additional 
series  of  Bonds,    if  any . 

Such  Supplemental  Resolution  shall  prescribe  the  form  or 
forms  of  Bonds  of  such  additional  series  and,    subj ect  to  the 
provisions  of  Section  3.04,    3.05,    or  3.06,    as  the  case  may 
be ,    shal 1  provide  for  the  distinctive  designation, 
denominations ,   methods  of  execution  and  numbering ,  dating, 
maturity  dates ,    interest  rates ,    interest  payment  dates , 
provisions  for  redemption  prior  to  maturity  and  methods  and 
places  of  payment  of  principal  and  interest . 

The  Commission  may  by  such  Supplemental  Resolution 
prescribe  any  other  provi sions  respecting  the  Bonds  of  such 
series  not  inconsistent  with  the  terms  of  thi s  Resolution, 
including  registration,   transfer  and  exchange  provi sions , 
provi  sions  for  the  payment  of  principal  and  interest  and 
sinking  fund  provisions. 

Before  such  additional   series  of  Bonds  shal 1  be  i ssued 
and  delivered,    the  Commission  shall  file  the  following 
documents  with  the  Fiscal  Agent: 

(a)     An  Opinion  of  Counsel  setting  forth  (1)  that 
such  counsel  has  examined  the  Supplemental  Resolution; 
(2)   that  the  execution  and  delivery  of  the  additional 
series  of  Bonds  have  been  sufficiently  and  duly 
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authorized  by  the  Commission;    and   (3)    that  said 
additional  series  of  Bonds,    when  duly  executed  by  the 
Commission  and,    if  required,    authenticated  and  delivered 
by  the  Fiscal  Agent,   will  be  valid  and  binding  special 
obligations  of  the  Commission,   payable  from  Revenues  as 
provided  herein. 

(b)  If  such  additional   series  of  Bonds  are  being 
issued  pursuant  to  Section  3.04  or  3.05,   a  Certificate 
of  the  Commission  that  the  requirement  of  Section 
3.04(a)   or  3.05(a),    as  the  case  may  be,    has  been  met. 

(c)  The  required  certificates  and  reports  under 
subparagraph  (1),    (2)   or  (3)  below: 

(1)      If  the  additional   series  of  Bonds  are 
being  issued  pursuant  to  Section  3.04,  the 
following  certificates: 

(A)  A  Certificate  of  the  Commission 
setting  forth  (i)   for  any  period  of  12 
consecutive  calendar  months  out  of  the  18 
calendar  months  next  preceding  the 
authentication  and  delivery  of  such  series  of 
Bonds,    the  Net  Revenues  for  such  12-month 
period,    and   (ii)   the  Annual  Debt  Service  for 
such  12-month  period,    and  demonstrating  that 
for  such  12-month  period  Net  Revenues  equaled 
at  least  1.25  times  Annual  Debt  Service; 

(B)  If  any  portion  of  the  proceeds  of 
such  series  of  Bonds  is  to  be  used  to  finance 
construction,   a  certificate  of  the  Consulting 
Engineers  setting  forth   (i)   the  estimated  date 
of  completion  for  the  portion  of  the  Project 
for  which  such  series  of  Bonds  is  being  issued 
and  for  any  other  uncompleted  portion  of  the 
Project,   and  (ii)   an  estimate  of  the  cost  of 
construction  of  such  portion  of  the  Project 
and  of  any  other  uncompleted  portion  of  the 
Pro j  ect ; 

(C)  A  written  report  of  a  Qualified 
Independent  Consultant  setting  forth  for  each 
of  the  next  three  Fiscal  Years,    or  if  any 
portion  of  the  proceeds  of  such  series  of 
Bonds  IS  to  be  used  to  finance  construction, 
the  three  Fiscal  Years  following  the  Fiscal 
Year  in  which  the  Consulting  Engineers 
estimate  such  portion  of  the  Project  will  be 
completed,    estimates  of   (i)  Revenues, 
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( ii )   Operation  and  Maintenance  Costs  of  the 
Enterprise  and   ( lii  )   Net  Revenues; 

(D)     A  Certificate  of  the  Commission 
setting  forth  (i)   the  estimates  of  Net 
Revenues ,   as  set  forth  in  the  written  report 
of  the  Quali f ied  Independent  Consultant 
pursuant  to  paragraph   ( C )    above ,    for  each  of 
such  three  Fiscal  Years,    (ii)    the  Annual  Debt 
Service  for  each  of  such  three  Fiscal  Years, 
inc luding  Annual  Debt  Service  as  estimated  in 
such  Certificate  of  the  Commission  with 
respect  to  future  series  of  Bonds,   if  any, 
which  such  Certificate  of  the  Commission  shall 
estimate   (based  on  the  estimate  of  the 
Consulting  Engineers  of  the  cost  of 
construction  of   such  portion  of  the  Pro j  ect 
and  other  uncompleted  portions  of  the  Project) 
wi 11  be  requi red  to  complete  payment  of  the 
cost  of  construction  of  such  portion  of  the 
Project  and  any  other  uncompleted  portion  of 
the  Project,    and  demonstrating  that  the 
estimated  Net  Revenues  in  each  of  the  Fiscal 
Years  set  forth  in   (i)   above  is  at  least  equal 
to   1.25  times  the  Annual  Debt  Service  for  the 
corresponding  Fiscal  Year  as  set  forth  in   ( ii ) 
above . 

Said  certificate  or  certificates  or  written  report 
shall  be  f i led  after  the  sale  of  the  additional 
series  of  Bonds  proposed  to  be  i ssued   (but  prior  to 
the  delivery  thereof  and  receipt  of  payment 
therefor) ,    and  shall,   with  respect  to  such 
additional   series  of  Bonds ,   be  based  upon  the 
actual  interest  rate  or  rates  determined  at  the 
time  of  sale  thereof . 

( 2 )      If  the  additional   series  of  Bonds 
are  being  issued  pursuant  to  Section  3.05,  the 
following  certificates: 

(A)     A  certificate  by  the  Consulting 
Engineer  stating  that  the  portion  of  the 
Project  proposed  to  be  completed  has  not 
materially  changed  from  the  description  of  the 
portion  of  the  Project  as  described  in  thi s 
Resolution  or  in  the  Supplemental  Resolution 
relating  to  the  series  of  Bonds  issued  to 
finance  the  portion  of  the  Project,  and 
setting  forth  the  aggregate  cost  of  the 
portion  of  the  Project  which,    in  the 
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opinion  of  the  signer,    has  been  or  will  be 
incurred;  and 

(B)     A  Certificate  of  the  Commission 
stating  that  the  previous  series  of  Bonds  and 
any  other  obligations  i ssued  in  connection 
with  the  portion  of  the  Project  for  which  the 
proposed  series  of  Bonds  are  being  i ssued , 
were  i ssued  to  pay  all  or  the  balance  of  the 
cost  of  such  portion  of  the  Project  as 
authorized  herein  and  in  one  or  more 
Supplemental  Resolutions ,    that  the  aggregate 
cost  of  such  portion  of  the  Project  (furnished 
m  the  Consulting  Engineers '  certificate 
decribed  above)  cannot  be  paid  with  the  moneys 
available  at  the  date  of  the  certificate  in 
the  Improvement  Fund  and  avai lable  for  the 
purpose  and  from  moneys  the  Commi ssion,    in  its 
di scretion ,   has  determined  are  avai lable  to 
pay  such  costs  as  of  such  date   in  other 
avai lable  funds ,    and  stating  that ,   in  the 
opinion  of  the  signer ,    the  i ssuance  of  such 
series  of  Bonds  is  necessary  to  provide  funds 
for  the  completion  of  such  portion  of  the 
Pro j  ect . 

( 3 )     If  the  additional  series  of  Bonds 
are  being  issued  pursuant  to  Section  3.06,  a 
certificate  of  an  Independent  Certified  Public 
Accountant  that  the  requirements  of  paragraph  (e) 
of  Section  3.05  have  been  met .      Said  certi f icate 
shall  be  filed  after  the  sale  of  the  additional 
series  of  bonds  proposed  to  be  issued   (but  prior  to 
the  delivery  thereof  and  receipt  of  payment 
therefor) ,    and  shall,   with  respect  to  such 
additional   series  of  Bonds ,   be  based  upon  the 
actual  interest  rate  or  rates  determined  at  the 
time  of  sale  thereof . 

(d)  A  copy  of  a  resolution  of  the  Board  of 
Supervi sors,   duly  certified,    approving  the  i ssuance  of 
such  additional   series  of  Bonds . 

(e)  Said  Supplemental  Resolution,    duly  certified. 

Upon  the  delivery  to  the  Fiscal  Agent  of  the  foregoing 
instruments,   the  Fiscal  Agent  shall  authenticate  and  deliver 
said  additional   series  of  Bonds,    in  the  aggregate  principal 
amount  specified  in  such  Supplemental  Resolution,   to,   or  upon 
the  Written  Request  of,    the  Commission,    when  such  additional 
series  of  Bonds  shall  have  been  presented  to  it  for  that 
purpose . 
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None  of  the  limitations  or  restrictions  on  the  issuance 
of  additional   series  of  Bonds  set  forth  in  this  Section  shall 
be  applicable  to  any  additional   series  of  Bonds  which  are  to 
be  issued  solely  for  the  purpose  of  refunding  and  retiring 
all  of  the  Bonds  issued  hereunder  and  then  Outstanding,  and 
nothing  in  this  Resolution  contained  shall  limit  the  issuance 
of  any  additional  series  of  Bonds  if,    after  the  issuance  and 
delivery  of  such  additional   series  of  Bonds,    none  of  the 
Bonds  theretofore  authorized  hereunder  will  be  Outstanding  or 
the  Commission  shall  have  discharged  the  entire  indebtedness 
on  all  Bonds  Outstanding  in  one  of  the  ways  authorized  by 
Article  X. 

SECTION  3.08.     Additional  Bonds.     So  long  as  any  of  the 
Bonds  remain  Outstanding,    the  Commission  will  not  issue  any 
Additional  Bonds  or  obligations  payable  from  Revenues  on  a 
parity  with  the  Bonds,    except  pursuant  to  Sections  3.04, 
3.05,   3.06  and  3.07,   unless  the  Owners  of  at  least  sixty  per 
cent   ( 60%)   in  aggregate  principal  amount  of  the  Bonds  then 
Outstanding  and  any  Municipal  Bond  Insurer  shall  have 
consented  in  writing  to  the  issuance  of  such  Additional  Bonds 
or  obligations . 

SECTION  3.09.     Validity  of  Bonds.      The  validity  of  the 
authorization  and  issuance  of  the  Bonds  shall  not  be 
dependent  on  or  affected  in  any  way  by  any  proceedings  taken 
by  the  Commission  for  the  improvement  of  the  Enterprise,  or 
by  any  contracts  made  by  the  Commission  in  connection 
therewith,    or  the  failure  to  construct  the  Enterprise  or  any 
part  thereof.      The  recital  contained  in  the  Bonds  that  the 
same  are  regularly  i ssued  pursuant  to  the  Law  shal i  be 
conclusive  evidence  of  their  validity  and  of  compliance  with 
the  provisions  of  law  in  their  issuance. 

ARTICLE  IV 

REDEMPTION  OF  BONDS 

SECTION  4.01.     Terms  of  Redemption.      (a)(1)   Series  of 
1985  Bonds  are  subject  to  redemption  on  any  date  prior  to 
their  respective  stated  maturities,    as  a  whole,    or  in  part  by 
lot  within  each  maturity  so  that  the  Annual  Debt  Service  for 
the  Series  of  1985  Bonds  for  each  year  in  which  Series  of 
1985  Bonds  shall  mature  or  be  subject  to  mandatory  redemption 
from  the  Series  of  1985  Sinking  Fund  Account  after  such 
redemption  date  shall  be  as  nearly  equal  as  practicable,  from 
and  to  the  extent  of  proceeds  received  by  the  Commission  or 
the  City  due  to  a  governmental  taking  of  the  Enterprise  or 
portions  thereof  by  eminent  domain  proceedings,    if  such 
amounts  are  not  used  for  additions,    improvements  or 
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extensions  to  the  Enterpri se ,    under  the  ci rcumstances  and 
upon  the  conditions  and  terms  set  forth  in  Section  6.12,  at 
the  principal   amount  thereof  plus  accrued  interest  thereon, 
without  premium.      (2)   Series  of  1985  Bonds  due  on  or  before 
November  1,    1994  shall  not  otherwise  be  subject  to  redemption 
before  their  respective  stated  maturities.      (3)   Series  of 
1985  Bonds  due  on  or  after  November  1,    1995  shall  also  be 
subject  to  redemption  prior  to  their  respective  stated 
maturities,   at  the  option  of  the  Commission,    from  and  to  the 
extent  of  any  source  of  available  funds,   as  a  whole  on  any 
date  on  or  after  November  1,    1994,   or  in  part  on  any  interest 
payment  date  on  or  after  November  1,    1994  of  such  maturities 
or  portion  of  maturities  as  shall  be  determined  by  the 
Commission  if  less  than  all  of  the  Series  of  1985  Bonds 
maturing  on  different  maturity  dates  are  to  be  called  for 
prior  redemption  and  by  lot  within  any  such  maturity  if  less 
than  all  of  the  Series  of  1985  Bonds  of  such  maturity  be 
redeemed,   at  the  principal  amount  thereof  and  accrued 
interest  thereon  to  the  date  fixed  for  redemption,   plus  a 
premium  (expressed  as  a  percentage  of  such  principal  amount) 
as  set  forth  m  the  following  schedule: 


Bonds 

Redeemed 

on  or  after 

and  prior  to 

November  1 

November  1 

Premium 

1994 

1995 

2  % 

1995 

1996 

1-1/2% 

1996 

1997 

1  % 

1997 

1998 

1/2% 

1998 

0  % 

(4)  Term  Series  of   1985  Bonds  shall  be  subject  to  mandatory 
redemption  as  provided  in  the  First  Supplemental  Resolution. 

(5)  The  Commission  shall  give  the  Fiscal  Agent  written  notice 
at  least  thirty  days  before  any  date  fixed  for  the  redemption 
of  Bonds  to  be  redeemed  pursuant  to  subsection   (a)(1)  and 
(a)(3)   above,    of  the  fact  and  date  of  redemption  and  of  the 
principal   amount  of  Bonds  to  be  redeemed. 

(b)     Any  series  of  Bonds,    other  than  Series  of  1985 
Bonds,   may  be  made  subject  to  redemption  prior  to  maturity, 
as  a  whole  or  in  part,    at  such  time  or  times,    and  upon 
payment  of  the  principal   amount  thereof  plus  such  premium  or 
premiums,    if  any,    as  may  be  determined  by  the  Commission  at 
the  time  such  series  is  authorized  and  as  shall  be  set  forth 
in  the  Supplemental  Resolution  authorizing  such  series, 
except  that  such  Supplemental  Resolution  shall  provide  that 
the  Commission  shall  have  the  right,   on  any  date,   to  redeem 
the  Bonds  of  any  such  series,   as  a  whole,   or  in  part  by  lot 
within  each  maturity  so  that  the  Annual  Debt  Service  or  the 
semiannual  Debt  Service,    as  the  case  may  be,    for  the  Bonds  of 
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such  series  for  all  years  or  six  month  periods  in  which  Bonds 
of  such  series  shall  mature   { or  shall  be  sub j  ect  to  mandatory 
redemption  from  a  Sinking  Fund  Account )   after  such  redemption 
shall  be  as  nearly  equal  as  practicable ,    from  and  to  the 
extent  of  proceeds  received  by  the  Commission  due  to  a 
governmental  taking  of  the  Enterprise  or  portions  thereof  by 
eminent  domain  proceedings ,    if  such  amounts  are  not  used  for 
additions ,    improvements  or  extensions  to  the  Enterpri  se , 
under  the  ci rcum stances  and  upon  the  conditions  and  terms  set 
forth  in  Section  5 . 12 ,   at  the  principal  amount  thereof  plus 
accrued  interest  thereon,   without  premium . 

SECTION  4.02.      Selection  of  Bonds  for  Redemption. 
Whenever  less  than  all  of  the  Bonds  of  any  one  maturity  of 
any  series  are  called  for  redemption  and  such  Bonds  are 
redeemable  by  lot ,   the  Fi seal  Agent  shal 1  select  the  Bonds  of 
such  maturity  to  be  redeemed,    from  the  Outstanding  Bonds  of 
such  maturity,   by  lot  or  by  any  other  manner  which  the  Fiscal 
Agent  deems  fair  and  equi table .      The  Fiscal  Agent  shall 
promptly  notify  the  Commission  in  writing  of  the  numbers  of 
the  Bonds  so  selected  for  redemption . 

SECTION  4.03.     Notice  of  Redemption.      Notice  of 
redemption  shall  be  given  by  mail,    first  class  postage 
prepaid,   to  the  original  purchaser  of  the  Bonds ,   or  if  the 
original  purchaser  is  a  syndicate,    to  the  managing  member  of 
such  syndicate ,    and  to  the  respective  regi stered  Owners  of 
any  Bonds  designated  for  redemption  at  thei r  addresses 
appearing  on  the  bond  regi  strati on  books,   at  least  fifteen 
days  but  not  more  than  sixty  days  prior  to  the  redemption 
date . 

Each  notice  of  redemption  shall  state  the  redemption 
date ,    the  place  of  redemption  and  the  redemption  price,  shall 
designate  the  Bonds  or  portions  thereof  to  be   redeemed,  and 
shal 1  also  state  that  the   interest  on  the  Bonds   m  such 
notice  designated  for  redemption  shall  cease  to  accrue  from 
and  after  such  redemption  date  and  that  on  said  date  there 
will  become  due  and  payable  on  each  of  said  Bonds  the 
principal  amount  thereof  to  be  redeemed,    interest  accrued 
thereon  to  the  redemption  date,    and  the  premium,    if  any, 
thereon   (such  premium  to  be  specified).      If   less  than  the 
whole  of  the  principal  of  any  Bond  shall  be  redeemable,  the 
said  notice  shall  also  state  that  such  Bond  is  to  be  redeemed 
in  part  only.     Neither  failure  to  mail   such  notice  nor  any 
defect  in  any  notice   so  mai led  shal 1   affect  the  sufficiency 
of  the  proceedings  for  the  redemption  of  such  Bonds. 

Notice  of  redemption  of  Bonds  shall  be  given  by  the 
Commission  or,    at  the  request  of  the  Commission,   by  the 
Fiscal  Agent  for  and  on  behalf  and  at  the  expense  of  the 
Commission . 
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SECTION  4.04.      Partial   Redemption  of  Bond.  Upon 
surrender  of  any  Bond  redeemed  in  part  only,    the  Commission 
shall  execute  and  the  Fiscal  Agent  shal 1  authenticate  and 
deliver  to  the  Owner  thereof ,    at  the  expense  of  the 
Commission,    a  new  Bond  or  Bonds  of  authorized  denominations 
equal  in  aggregate  principal  amount  to  the  unredeemed  portion 
of  the  Bond  surrendered  and  of  the  same  series,    interest  rate 
and  maturity. 

SECTION  4.05.      Effect  of  Redemption.      When  notice  of 
redemption  has  been  duly  given  as  aforesaid,    and  moneys  for 
payment  of  the  redemption  price  are  held  by  the  Fiscal  Agent, 
the  Bonds  so  called  for  redemption  shal 1 ,   on  the  redemption 
date  designated  in  such  notice,   become  due  and  payable  at  the 
redemption  price  specified  in  such  notice;    and  from  and  after 
the  date  so  designated  interest  on  the  Bonds  so  called  for 
redemption  shal 1  cease  to  accrue ,    said  Bonds  shal 1  cease  to 
be  entitled  to  any  benefit  or  security  under  this  Resolution, 
and  the  Owners  of  said  Bonds  shall  have  no  rights  in  respect 
thereof  except  to  receive  payment  of  the  redemption  price 
thereof .     The  Fi seal  Agent  shal 1 ,   upon  surrender  for  payment 
of  any  of  said  Bonds,   pay  such  Bonds  at  the  redemption  price 
as  aforesaid,    together  with  accrued  interest  thereon. 

All  Bonds  redeemed  pursuant  to  the  provi  sions  of  thi  s 
Article  shall  be  cancelled  upon  surrender,   and  no  Bonds  shall 
be  issued  in  place  thereof. 

SECTION  4.06.      Rescission  of  Notice  of  Redemption.  The 
Commission  may,   at  its  option,   prior  to  the  date  fixed  for 
redemption  in  any  notice  of  redemption  rescind  and  cancel 
such  notice  of  redemption. 


ARTICLE  V 

REVENUES  AND  FUNDS 

SECTION  5.01.     Charter  Section  7.312;    Pledge  and 
Assignment  of  Revenues ;   Revenue  Fund .      (a)    In  accordance  with 
Section  6 . 407- 1  of  the  Charter ,    and  subj  ect  to  the  budget  and 
fiscal  provi  sions  of  the  Charter  whenever  revenue  bonds 
issued  by  the  Commission  pursuant  to  Section  7.312  of  the 
Charter  are  Outstanding ,    the  enti re  gross  revenue  of  the 
Water  Department  shal 1  be  set  aside  and  deposited  into  a  fund 
in  the  City  treasury  to  be  known  as  the   "Water  Department 
Revenue  Fund"    (herein  called  the   "Revenue  Fund" ) .  All 
amounts  paid  into  said  fund  shall  be  maintained  by  the 
Treasurer  separate  and  apart  from  all  other  City  funds  and 
shall  be  secured  by  the  Treasurer's  official  bond  or  bonds. 
Separate  accounts  shall  be  kept  of  said  fund  with  respect  to 
receipts  and  disbursements.      Said  fund  shall  be  exempted  from 
Section  6.407(a)  of  the  Charter. 
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(b )     Moneys  in  the  Revenue  Fund ,    inc iuding  earnings 
thereon,    shall  be  appropriated,    transferred,    expended  or  used 
for  the  fol lowing  purposes  pertaining  to  the  financing , 
maintenance  and  operation  of  the  Water  Department  and  re  la ted 
f aci lities  owned,    operated  or  control led  by  the  Commi ssion 
and  only  in  accordance  with  the  following  priority: 

( 1 )  the  payment  of  operation  and  maintenance 
expenses  for  such  uti lity  and  related  f aci lities ; 

(2)  the  payment  of  pension  charges  and 
proportionate  payments  to  such  compensation  and  other 
insurance  or  outside  reserve  funds  as  the  Commi  ssion  may 
establi sh  or  the  Board  of  Supervi sors  may  requi re  with 
respect  to  employees  of  the  Commi  ssion; 

(3)  the  payment  of  principal,    interest,  reserve, 
sinking  fund,    and  other  mandatory  funds  created  to 
secure  revenue  bonds  hereafter  issued  by  the  Commission 
for  the  acquisition,    construction  or  extension  of  Water 
Department  or  related  facilities  owned,   operated  or 
controlled  by  the  Commission   ( as  provided  in  Section 
5.02  hereof); 

( 4 )  the  payment  of  principal   and  interest  on 
general  obligation  bonds  heretofore  or  hereafter  issued 
by  the  City  for  Water  Department  purposes; 

(5)  reconstruction  and  replacement  as  determined 
by  the  Commission  or  as  required  by  any  Water  Department 
revenue  bond  ordinance  duly  adopted  and  approved; 

(6)  the  acquisition  of  land,    real  property  or 
interest  in  real  property  for,    and  the  acquisition, 
construction,   enlargement  and  improvement  of ,   new  and 
existing  bui Idings ,    structures,    facilities,  equipment, 
appliances  and  other  property  necessary  or  convenient  to 
the  development  or  improvement  of  such  utility  owned, 
control led  or  operated  by  the  Commi ssion ;    and  for  any 
other  lawful  purpose  of  the  Commission  including  the 
transfer  of  surplus  funds  pursuant  to  Section  6 . 407 ( e ) 
of  the  Charter . 

(c)      Subject  to  the  provisions  of  the  Charter  and  of 
subsections   (a)   and   (b)    above,    all  of  the  Revenues  (except 
interest  on  investment  of  funds  required  to  be  deposited  in 
said  funds)   are  hereby  irrevocably  pledged  to  the  punctual 
payment  of  the  principal  of  and  interest  and  redemption 
premium,    if  any,    on  the  Bonds,    and  the  Revenues   shall  not  be 
used  for  any  other  purpose  whi le  any  of  the  Bonds  remain 
Outstanding;    except  that  the  Revenues  may  be  used  for  such 
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purposes  as  are  expressly  permitted  in  the  Charter  and 
herein.      Said  pledge  shall  constitute  a  lien  on  the  Revenues 
for  the  payment  of  the  Bonds  in  accordance  with  the  terms 
thereof . 

SECTION  5.02.     Establishment  and  Maintenance  of  Funds 
for  Revenues ;   Use  and  Withdrawal  of  Revenues .     All  moneys  in 
the  Revenue  Fund,    after  the  making  of  the  payments  requi red 
by  subsections  5.01(b)(1)   and  (2) ,    shal 1  either  be  set  aside 
by  the  Treasurer  or  paid  over  to  the  Fiscal  Agent  and 
deposited  in  one  or  more  of  the   following  respective  special 
funds  at  the  times  therein  spec i f led   (each  of  which  special 
funds  the  Commi ssion  hereby  covenants  and  agrees  to  maintain 
or  cause  to  be  maintained  with  the  Fi seal  Agent  so  long  as 
any  Bonds  are  Outstanding ) .     The  Commi  ssion  hereby  covenants 
and  agrees  to  establish  or  cause  to  be  established  prior  to 
the  delivery  of  any  Bonds  i ssued  hereunder  the  Interest  Fund, 
Principal  Fund,    and  Bond  Reserve  Fund . 

All  Revenues  in  each  of  said  funds  shal 1  be  held  in 
trust  by  the  Fi seal  Agent  and  shal 1  be  applied,   used  and 
withdrawn  only  for  the  purposes  authorized  in  this 
Resolution .     Such  amounts  shall  be  so  transferred  to  and 
deposited  in  the  following  respective  funds  in  the  following 
order  of  priority,    the  requi rements  of  each  such  fund  at  the 
time  of  deposit  to  be  satisfied  before  any  transfer  is  made 
to  any  fund  subsequent  in  priority: 

(a)      Interest  Fund.      On  or  before  the  tenth  day  of 
each  month,   beginning  on  or  before  November  10,    1988  as 
to  the  Series  of  1985  Bonds ,   the  Treasurer  shall  pay  to 
the  Fiscal  Agent  for  deposit  in  the  Interest  Fund   ( the 
initial  payment  into  which  is  provided  for  in  Section 
3 . 02 )   an  amount  equal  to   ( i )   at  least  one-sixth  of  the 
aggregate  half-yearly  amount  of  interest  becoming  due 
and  payable  on  the  Outstanding  Bonds   ( except  for 
Variable  Rate  Bonds )   during  the  next  ensuing  six  months 
(excluding  any  moneys  deposited  m  the   Interest  Fund 
from  the  proceeds  of  any  series  of  Bonds  to  pay  interest 
during  said  next  ensuing  six  months) ,   until  the 
requisite  half-yearly  amount  of  interest  on  all  such 
Outstanding  Bonds   ( except  for  Variable  Rate  Bonds )   i s  on 
deposit  in  such  fund  and  ( i i )   one  hundred  ten  percent 
(110%)   of  the  estimated  aggregate  amount  of  interest 
accruing  during  that  month  on  the  Outstanding  Variable 
Rate  Bonds   ( provided,   however ,    that  the  amount  of  such 
deposit  into  the   Interest  Fund  for  any  month  may  be 
reduced  by  the  amount  by  which  the  deposit  in  the  prior 
month  for  interest  estimated  to  accrue  on  Outstanding 
Variable  Rate  Bonds  exceeded  the  actual  amount  of 
interest  accrued  during  that  month  on  said  Outstanding 
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Variable  Rate  Bonds  and  further  provided  that  the  amount 
of  such  deposit  into  the   Interest  Fund  for  any  month 
shall  be  increased  by  the  amount  by  which  the  deposit  in 
the  prior  month  for  interest  estimated  to  accrue  on 
Outstanding  Van  able  Rate  Bonds  was  less  than  the  actual 
amount  of  interest  accruing  during  that  month  on  said 
Outstanding  Variable  Rate  Bonds).     No  deposit  need  be 
made  into  the  Interest  Fund  if  the  amount  contained 
therein  is  at  least  equal  to  the  interest  to  become  due 
on  the  next  interest  payment  date  upon  all  of  the  Bonds 
issued  hereunder  and  then  Outstanding  (but  excluding  any 
moneys  on  deposit  in  the  Interest  Fund  from  the  proceeds 
of  any  series  of  Bonds  to  pay  interest  on  any  future 
interest  payment  dates  following  said  next  interest 
payment  date).     Moneys  in  the  Interest  Fund  shall  be 
used  and  withdrawn  by  the  Fiscal  Agent  solely  for  the 
purpose  of  paying  the  interest  on  the  Bonds  as  it  shall 
become  due  and  payable   ( inc luding  accrued  interest  on 
any  Bonds  purchased  or  redeemed  prior  to  maturity 
pursuant  to  this  Resolution) . 

(b)     Principal  Fund;    Sinking  Fund  Accounts.      On  or 
before  the  tenth  day  of  each  month,   beginning  in  the 
month  following  the  month  in  which  the  Series  of  1985 
Bonds  are  delivered,    the  Treasurer  shall  pay  to  the 
Fiscal  Agent  for  deposit  in  the  Principal   Fund  an  amount 
equal  to  at  least   ( i )   one-sixth  of  the  aggregate 
semiannual  amount  of  principal  becoming  due  and  payable 
on  the  Outstanding  Serial  Bonds  of  all   series  having 
semiannual  maturity  dates  on  the  next  succeeding  May  1 
or  November  1,   plus   ( ii )   one-twelfth  of  the  aggregate 
yearly  amount  of  principal  becoming  due  and  payable  on 
the  Outstanding  Serial  Bonds  of  all   series  having  annual 
maturity  dates  on  the  next  succeeding  November  1 ,  plus 
( iii )   one-sixth  of  the  aggregate  of  the  Minimum  Sinking 
Fund  Account  Payments  to  be  paid  during  the  six-month 
period  ending  on  the  next  succeeding  May  1  or  the  next 
succeeding  November  1   into  the  respective  Sinking  Fund 
Accounts  for  the  Term  Bonds  of  all   series  for  which 
Sinking  Fund  Accounts  have  been  created  and  for  which 
semiannual  mandatory  redemption  i  s  requi  red  from  said 
Sinking  Fund  Accounts,   plus   (iv)   one-twelfth  of  the 
aggregate  of  the  Minimum  Sinking  Fund  Account  Payments 
to  be  paid  during  the  twelve-month  period  ending  on  the 
next  succeeding  November  1   into  the  respective  Sinking 
Fund  Accounts  for  the  Term  Bonds  of  all   series  for  which 
Sinking  Fund  Accounts  shal 1  have  been  created  and  for 
which  annual  mandatory  redemption  is  required  from  such 
Sinking  Fund  Accounts   (but  excluding  any  Guaranteed 
Obligations),  plus  (v)   if  any  Guaranteed  Obligations 
shall  be  Outstanding ,    sufficient  amounts  on  a  monthly 


R47 


pro  rata  basis  to  pay  when  due  the  Guaranteed  Obligation 
Requirements  of  such  Guaranteed  Obligations,  plus 
(vi)    if  any  Letter  of  Credit  has  been  issued  with 
respect  to  Vari able  Rate  Bonds  which  are  not  Guaranteed 
Obligations,    sufficient  amounts  to  pay  when  due  on  a 
monthly  pro  rata  basis  the  obligations  of  the  Commi ssion 
under  the  related  Letter  of  Credit  Agreement.     All  of 
the  aforesaid  Minimum  Sinking  Fund  Account  Payments 
shal 1  be  made  wi thout  priority  of  any  payment  into  any 
one  such  Sinking  Fund  Account  over  any  other  such 
payment.     In  the  event  that  the  moneys  in  the  Principal 
Fund  on  any  May  1  or  November  1  are  not  equal  to  the 
amount  of  principal  to  become  due  and  payable  on  the 
Outstanding  Serial  Bonds  of  all  series  on  such  May  1  or 
such  November  1  plus  the  principal  of  and  redemption 
premium  on  the  Outstanding  Term  Bonds  requi  red  to  be 
redeemed  or  paid  at  maturity  on  such  May  1  or  such 
November  1  plus  the  Guaranteed  Obi i gat ion  Requirements 
and  the  obi i gat ions  of  the  Commi ssion  under  said  Letter 
of  Credit  Agreements ,   then  such  moneys  shal 1  be  applied 
pro  rata  in  such  proportion  as  said  Serial  Bonds ,  said 
Term  Bonds,    said  Guaranteed  Obligation  Requirements  and 
said  Letter  of  Credit  obligations  shall  bear  to  each 
other ,   after  first  deducting  for  such  purposes  from  said 
Term  Bonds  any  of  said  Term  Bonds  required  to  be 
redeemed  annually  as  shal 1  have  been  redeemed  or 
purchased  during  the  twelve-month  period  ending  on  said 
November  1  and  commencing  on  the  immedi ately  preceding 
November  2   and  any  of  said  Term  Bonds  required  to  be 
redeemed  semi  annually  as  shal 1  have  been  redeemed  or 
purchased  during  the  six-month  period  ending  on  said 
November  1  and  commencing  on  the  immedi ate ly  preceding 
May  2,    or  ending  on  said  May  1   and  commencing  on  the 
immediately  preceding  November  2.     In  the  event  that  the 
Revenues  shal 1  not  be  sufficient  to  pay  in  full  all 
Minimum  Sinking  Fund  Account  Payments  required  to  be 
paid  at  any  one  time  into  all   such  Sinking  Fund 
Accounts ,    then  payments  into  all   such  Sinking  Fund 
Accounts  shall  be  made  pro  rata  in  such  proportion  that 
the  respective  Minimum  Sinking  Fund  Account  Payments 
required  to  be  made  into  each  Sinking  Fund  Account 
during  the  then  current  twelve-month  period  ending  on 
November  1  bear  to  the  aggregate  of  all  of  the  Minimum 
Sinking  Fund  Account  Payments  required  to  be  made  into 
all   such  Sinking  Fund  Accounts  during  such  twelve -month 
period  ending  on  November  1. 

No  deposit  need  be  made  into  the  Principal  Fund  so 
long  as  there  shall  be  in  such  fund   (i)  moneys 
sufficient  to  pay  the  principal  of  all  Serial  Bonds 
issued  hereunder  and  then  Outstanding  and  maturing  by 
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their  terms  on  the  next  succeeding  November  1  plus 

(ii)  the  aggregate  of  all  Minimum  Sinking  Fund  Account 
Payments  requi red  to  be  made  in  the  twelve-month  period 
ending  on  the  next  succeeding  November  1,   but  less  any 
amounts  deposited  into  the  Principal  Fund  during  such 
twelve  month  period  ending  on  November  1  and  theretofore 
paid  out  from  the  Principal  Fund  to  redeem  or  purchase 
Term  Bonds  during  such  twelve-month  period  plus 

(iii)  moneys  sufficient  to  pay  the  Guaranteed  Obligation 
Requirements  and  said  Letter  of  Credit  obligations  due 
in  the  twelve -month  period  ending  on  the  next- succeeding 
November  1.     No  deposit  need  be  made  into  the  Principal 
Fund  after  November  1  of  any  year  with  respect  to  any 
Serial  Bonds  of  a  series  having  semiannual  maturities  so 
long  as  there  shall  be  in  such  fund  moneys  attributable 
to  the  Seri al  Bonds  of  such  series  and  sufficient  to  pay 
the  principal  of  the  Serial  Bonds  of  said  series 
maturing  on  the  next  succeeding  May  1 .      No  deposit  need 
be  made  into  the  Principal  Fund  after  November  1  of  any 
year  with  respect  to  any  Term  Bonds  of  a  series  having 
mandatory  semiannual   redemption  from  Minimum  Sinking 
Fund  Account  Payments  so  long  as  there   shall  be  in  such 
fund  moneys  attributable  to  the  Term  Bonds  of  such 
series  and  equal  to  the  Minimum  Sinking  Fund  Account 
Payments  to  be  paid  during  the  six-month  period  ending 
on  the  next  succeeding  May  1   for  the  Term  Bonds  of  such 
series . 

All  moneys  in  the  Principal  Fund  shall  be  used  and 
withdrawn  by  the  Fiscal  Agent   solely  for  the  purpose  of 
paying  the  principal  of  the  Bonds,    the  Guaranteed 
Obligation  Requirements  and  said  Letter  of  Credit 
obligations  when  due  and  payable,    except  that  all  moneys 
in  any  Sinking  Fund  Account  shal 1    ( except  as  otherwi  se 
provided  in  Article  VII  hereof)   be  used  and  withdrawn  by 
the  Fiscal  Agent  only  to  purchase  or  to  redeem  or  to  pay 
at  maturity  Term  Bonds  of  the  series  for  which  such 
Sinking  Fund  Account  was  created,   as  provided  herein  or 
in  any  Supplemental  Resolution. 

The  Fiscal  Agent  shall  establish  and  hold  within 
the  Principal  Fund  a  Series  of  1985  Sinking  Fund 
Account ,   which  the  Commi ssion  hereby  covenants  and 
agrees  to  cause  to  be  maintained,    for  payment  of  the 
principal  of  the  Term  Series  of  1985  Bonds  in  accordance 
with  the  provi sions  for  Term  Series  of  1985  Bonds 
contemplated  to  be  added  to  thi s  Resolution  by  the  First 
Supplemental  Resolution . 

(c)     Bond  Reserve  Fund.     On  or  before  the  tenth  day 
of  each  month,   beginning  in  the  month  following  the 
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month  in  which  the  Series  of  1985  Bonds  are  del ivered, 
the  Treasurer  shall  pay  to  the  Fiscal  Agent  for  deposit 
in  the  Bond  Reserve  Fund   (the  initial  payment  into  which 
is  provided  for  in  Section  3.02)    such  amount  as  shall  be 
requi red  to  maintain  in  the  Bond  Reserve  Fund  a  balance 
equal  to  the  Requi  red  Reserve   (or  such  larger  balance  as 
may  be  required  by  any  Supplemental  Resolution) .  No 
deposit  need  be  made  into  the  Bond  Reserve  Fund  so  long 
as  there  shall  be  in  the  Bond  Reserve  Fund  an  amount 
equal  to  the  Required  Reserve,   or  when  and  if  the  sum  of 
the  amounts  contained  therein  and  m  the  Interest  Fund 
and  in  the  Principal  Fund  are  at  least  equal  to  the  sum 
of  the  aggregate  principal  amount  of  all  of  the  Bonds 
then  Outstanding  and  all  of  the  interest  then  due  or 
thereafter  to  become  due  on  all  such  Bonds.     Moneys  in 
the  Bond  Reserve  Fund  shall  be  used  and  withdrawn  by  the 
Fiscal  Agent  solely  for  the  purpose  of  paying  the 
principal  of  and  interest  on  the  Bonds  in  the  event  that 
no  other  moneys  are  available  therefor,   or  for  payment 
or  redemption  of  all  of  the  Bonds  then  Outstanding.  So 
long  as  the  Commission  is  not  in  default  hereunder,  any 
amount  in  the  Bond  Reserve  Fund  in  excess  of  the 
Required  Reserve  shall  be  withdrawn  semiannually,  on 
May  1  and  November  1  of  each  year,   by  the  Fiscal  Agent 
from  the  Bond  Reserve  Fund  and  transferred  to  the 
Treasurer  for  deposit  m  the  Revenue  Fund.  The 
Commission  shall  advise  the  Fiscal  Agent  if  at  any  time 
the  amount  of  the  Required  Reserve  shall  change  from  the 
amount  of  the  Required  Reserve  set  forth  m  the 
Certificate  or  Written  Statement  required  to  be 
delivered  pursuant  to  Section  3.02(a)(2). 

All  moneys  remaining  m  the  Revenue  Fund  on  the  tenth 
day  of  each  month  (or  on  such  earlier  day  of  each  month  as 
the  transfers  required  by  subsections   ( a) ,    (b)   and   (c)  above 
shall  have  been  completed)   and  attributable  to  the  preceding 
calendar  month,    after  the  setting  aside  and  transferring  of 
ail  of  the  amounts  requi red  to  be  set  aside  or  transferred  by 
the  Treasurer  by  the  provi  sions  of  Sections  5. 02 (a),    (b)  and 
( c )   hereof ,    shal 1  be  deposited  by  the  Treasurer  in  accordance 
with  Section  6.407-1  of  the  Charter.     The  inability  of  the 
Treasurer  to  make  any  deposit  for  any  of  the  purposes 
provided  for  in  paragraphs   (4),    (5),    or  (6)  of 
Section  5.01(b)  by  reason  of  a  lack  of  Revenues  available 
therefor  shall  not  constitute  an  Event  of  Default  hereunder. 
If  at  any  time  any  moneys  so  deposited  are  needed  to  pay  the 
interest  on  or  principal  of  the  Bonds ,   or  to  pay  Operation 
and  Maintenance  Costs  of  the  Enterpri se  for  the  then  current 
Fiscal  Year  for  which  no  adequate  budgeted  amount  was 
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provided  by  the  Commission,    the  Treasurer  may  transfer  such 
moneys  for  such  purpose .      Any  such  transfer  shall  be 
replenished  from  Revenues  when  moneys  are  available  for 
deposi t  in  the  particular  fund  from  which  the  transfer  was 
made ,    after  all   requi red  transfers  to  funds  having  a  higher 
priority  have  been  made. 

The  Treasurer  shall  not  expend  any  moneys  for  any  of  the 
purposes  specified  in  said  paragraphs   (4),    (5)   or  (6)   if  and 
when  the  Commi ssion  is  in  default  hereunder . 

SECTION  5.03.      Deposit  and  Investment  of  Moneys  in  Funds. 
All  moneys  held  by  the  Treasurer  in  the  Revenue  Fund,  the 
Improvement  Fund,    and  for  the  purposes  specified  in 
paragraphs   (4),    (5)   and  (6)  of  Section  5.01(b)  may  be 
invested  in  Legal  Investments,  maturing  not  later  than  the 
date  on  which  such  moneys  are  required  for  payment  by  the 
Treasurer.     All  moneys  held  by  the  Fiscal  Agent  and  allocated 
to  any  of  the  funds  held  by  it  shall  be  held  in  time  or 
demand  deposits   (including  certificates  of  deposit)    in  any 
bank  or  trust  company   (including  the  Fiscal  Agent)  authorized 
to  accept  deposits  of  public   funds,    and  shall  be  secured  at 
all  times  by  such  obligati  ons ,    and  to  the  f u llest  extent,  as 
is  required  by  law,    and  may  be  invested  in  Permitted 
Investments,   maturing  not  later  than  the  date  on  which  such 
moneys  are  required  for  payment  by  the  Fiscal  Agent,  except 
that  moneys  in  the  Bond  Reserve  Fund  may  be  deposited  or 
invested  in  deposits  or  Permitted   Investments  which  mature 
not  more  than  seven  years  from  the  date  of  investment  or  the 
final  date  of  maturity  of  any  Outstanding  Bond,    whichever  is 
earlier.      Before  the  Fiscal  Agent  shal 1  be  required  to  make 
any  investments  m  Permitted  Investments  or  in  Federal 
Securities ,    the  Commission  shall   supply  to  the  Fiscal  Agent  a 
Written  Request  or  Statement  of  the  Commission  setting  forth 
which  of  the  investments  speci f ied  under  the  definition  of 
Permitted  Investments  or  Federal  Securities,    as  the  case  may 
be,    are  then  legal   investments  of  funds  of  the  Commission. 
If  at  any  time  any  of  the  investments  stated  to  be  legal 
investments  in  said  Written  Request  or  Statement  shall  cease 
to  be  a  legal  investment,   the  Commi  ssion  shall  so  advi  se  the 
Fiscal  Agent  by  a  Written  Statement.     The  Fiscal  Agent  shall 
not  be  responsible  for  the  f ai lure  to  make  any  investments  i f 
the  Commi  ssion  shal 1  not  original ly  supply  such  a  Written 
Request  or  Statement  of  the  Commi  ssion  to  the  Fiscal  Agent , 
or  for  making  any  investment  which  shall  not  be  a  legal 
investment  if  the  Commission  shal 1  not  have  previously 
delivered  a  Written  Request  or  Statement  advising  the  Fi  seal 
Agent  that  such  investment  was  no   longer  a  legal   investment . 
For  the  purpose  of  determining  the  amount  of  money  in  the 
Bond  Reserve  Fund,    all  investments  of  moneys  therein  shall  be 
valued  annual ly  at  face  value  if  such  investments  mature 
within  twelve  months  from  the  date  of  valuation,    and  i f  such 
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valuation,    and  if  such  investments  mature  more  than  twelve 
months  after  the  date  of  valuation,    at  the  price  at  which 
such  investments  are   redeemable  by  the  ho Ider  at  hi s  option, 
if  so  redeemable ,    or ,    if  not  so  redeemable ,    at  the   lesser  of 

( i )  the  cost  of  such  investments  plus  the  amorti zation  of  any 
premium  or  minus  the  amortization  of  any  discount,  or 

( ii )  market  value  of  such  investments .     All  interest  received 
on  any  moneys  so  invested  by  the  Treasurer  or  the  Fiscal 
Agent  shal 1  be  deposited  in  and  for  the  purpose  of  the 
Revenue  Fund,   except  that  all  interest  received  on  any  moneys 
so  invested  in  the  Principal  Fund  or  Interest  Fund  shal 1 
remain  in  such  fund  and  further  except  that  during  the  period 
of  construction  of  the  Project  or  any  portion  thereof  all 
interest  received  on  any  moneys  so  invested  in  the 
Improvement  Fund  or  in  the  Bond  Reserve  Fund  shall  remain  in, 
or  be  deposited  in,   the  Improvement  Fund  held  by  the 
Treasurer .     Upon  completion  of  construction  of  the  Pro j ect  or 
any  such  portion  thereof ,   the  Commi ssion  shal 1  file  with  the 
Fi  seal  Agent  a  Certificate  or  Written  Statement  of  the 
Commission  stating  the  fact  and  date  of  such  completion  of 
construction . 

The  Fiscal  Agent  may  sell  or  present  for  redemption  any 
obligations  so  purchased  by  it  whenever  it  shall  be  necessary 
in  order  to  provide  moneys  to  meet  any  payment ,    and  the 
Fiscal  Agent  shall  not  be  liable  or  responsible  for  any  loss 
resulting  from  such  investment . 

The  Fiscal  Agent  may  act  as  principal  or  agent  in  the 
acquisition  or  disposition  of  any  investment. 

The  Fiscal  Agent  may  commingle  any  of  the  moneys  held  by 
it  pursuant  to  this  Resolution  for  investment  purposes  only; 
provided,   however,    that  the  Fiscal  Agent  shall  account 
separately  for  the  moneys  belonging  to  each  fund  or  account 
established  pursuant  to  this  Resolution  and  held  by  it. 


ARTICLE  VI 

COVENANTS  OF  THE  COMMISSION 

SECTION  6.01.      Payment  of  Principal  and  Interest.  The 
Commission  will  punctually  pay  or  cause  to  be  paid  the 
principal  and  interest   ( and  premium,    if  any )   to  become  due  in 
respect  of  every  Bond  i ssued  hereunder  at  the  times  and 
places  and  in  the  manner  provided  herein  and  in  the  Bonds,  in 
strict  conformity  with  the  terms  of  the  Bonds  and  of  this 
Resolution,    but  solely  from  Revenues,    as  provided  herein. 
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SECTION  6.02.      Against  Encumbrances.      Subject  to  any 
rights  of  the  Uni ted  States  of  America  or  the  State  of 
Call  for ni a,    the  Commi  ssion  wi 11  not  mortgage  or  otherwi  se 
encumber,   pledge  or  place  any  charge  upon  the  Enterpri se  or 
any  part  thereof,    or  upon  any  of  the  Revenues ,    prior  to  or  on 
a  parity  with  the  Bonds,   provided  that  Letter  of  Credit 
Agreements  entered  into  in  connection  with  Guaranteed 
Obligations  or  Variable  Rate  Bonds  may  be  payable  on  a  parity 
with  the  Bonds . 

So  long  as  any  Bonds  are  Outstanding ,    the  Commi ssion 
will  not  issue  any  bonds  or  obligations  payable  from  Revenues 
or  secured  by  a  pledge,    lien  or  charge  upon  Revenues  prior  to 
or  on  a  parity  with  the  Bonds,   other  than  the  Bonds,  provided 
that  Letter  of  Credit  Agreements  entered  into  in  connection 
with  Guaranteed  Obligations  or  Variable  Rate  Bonds  may  be 
payable  on  a  parity  with  the  Bonds. 

Nothing  in  this  Resolution,    and  particularly  nothing  in 
the  preceding  two  paragraphs ,    shai 1  prevent  the  Commi  ssion 
from  authorizing  and  i s suing  bonds ,    notes ,   warrants , 
certi f icates  or  other  obligations  or  evidences  of 
indebtedness  which  as  to  principal  or  interest,    or  both,    ( 1 ) 
are  payable  from  Revenues  after  and  subordinate  to  the 
payment  from  Revenues  of  the  principal  of  and  interest  on  the 
Bonds,    or   (2)   are  payable  from  moneys  which  are  not  Revenues 
as  such  term  is  defined  in  thi s  Resolution. 

SECTION  6.03.      Sale  or  Other  Disposition  of  Property. 
( a )  The  Commi  ssion  wi 11  not  sell  or  otherwi se  di  spose  of  the 
Enterpri  se  or  any  part  thereof  essenti al  to  the  proper 
operation  of  the  Enterpri  se  or  to  the  maintenance  of  the 
Revenues  except  as  herein  expressly  permitted.  The 
Commi  ssion  will  not  enter  into  any  lease  or  agreement  which 
impai rs  the  operation  of  the  Enterpri  se  or  impedes  the  rights 
of  the  Owners  of  the  Bonds  with  respect  to  the  Revenues  or 
the  operation  of  the  Enterprise,   but  the  Commission  may  enter 
into  any  lease  or  agreement  concerning  all  or  any  part  of  the 
Enterprise  for  Water  Department  or  non-Water  Department  uses 
i f  such  lease  or  agreement  will  not  impair  the  operation  of 
the  Enterprise  or  impede  the  rights  of  the  Owners  of  the 
Bonds  with  respect  to  the  Revenues  or  the  operation  of  the 
Enterprise . 

(b)     Any  real  or  personal  property  which  has  become 
nonoperative  or  which  is  not  needed  for  the  efficient  and 
proper  operation  of  the  Enterprise,    or  any  material  or 
equipment  which  has  worn  out,   may  be  sold  if  all  of  the  net 
proceeds  of  such  sale   (less  any  amounts  payable  to  the  United 
States  of  America  or  the  State  of  California  or  required  by 
the  United  States  of  America  or  the  State  of  California  to  be 
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deposited  in  a  restricted  fund )   are  deposited  in  the  Revenue 
Fund. 

( c )     The  Commission  hereby  expressly  reserves  the 
right  to  sell  all  or  a  portion  of  the  Enterprise,   and  to 
enter  into  and  execute  agreements  for  and  to  complete  such 
sale ,   but  sub j ect  to  the  fol lowing  speci f ic  conditions ,  which 
are  hereby  made  conditions  precedent  to  such  sale : 

(1)  The  Commission  shall  be  in  compliance  with  all 
covenants  set  forth  in  this  Resolution,   and  in  all 
Supplemental  Resolutions  theretofore  adopted  by  the 
Commi ssion ,   and  a  Certi f icate  of  the  Commi ssion  to  that 
effect  shall  have  been  f i led  with  the  Fiscal  Agent . 

(2)  The  Commission  shall  have  determined  by 
resolution  whether  the  net  proceeds  of  the  sale  (less 
any  amounts  payable  to  the  United  States  of  America  or 
the  State  of  Cali f ornia  or  requi red  to  be  deposited  in  a 
restricted  fund)   are  to  be  used  for  the  redemption  of 
Bonds  or  for  the  making  of  additions  or  improvements  to 
or  extensions  of  the  Enterpri se . 

( 3 )  If  the  Commi ssion  shall  have  determined  that 
the  net  proceeds  of  the  sale   (less  any  amounts  payable 
to  the  United  States  of  America  or  the  State  of 
California  or  required  to  be  deposited  in  a  restricted 
fund)   are  to  be  used  for  the  redemption  of  Bonds ,  such 
proceeds  of  the  sale  shall  be  deposited  with  the  Fi seal 
Agent ,   and  the  following  conditions  shal 1  have  been 
sati  sf ied : 


( i )     The  Commission  shall  have  adopted  a 
Supplemental  Resolution  providing  for  the 
redemption  of  the  maximum  principal   amount  of  Bonds 
which  can  be  redeemed  from  such  proceeds  of  such 
sale,   or,   in  the  event  that  no  Bonds  are  subj ect  to 
redemption  on  the  next  succeeding  interest  payment 
date ,   di recting  the  Fiscal  Agent   (A)   to  hold  such 
proceeds  in  trust,    (B)   to  invest  such  proceeds  in 
the  investments  permitted  in  Section  5.03  until  any 
Bonds  shall  become  redeemable ,    subj ect  to  any 
restrictions  imposed  by  Section  6.17  hereof,    (C)  to 
deposit  the  interest  and  income  on  such  proceeds  in 
the  Revenue  Fund  as  such  interest  and  income  i s 
received,    and   ( D )   to  use  such  proceeds  to  redeem 
Bonds  in  the  amount  and  manner  speci f ied  in  thi s 
Resolution  and  any  Supplemental  Resolution  on  the 
first  interest  payment  date  on  which  the  Bonds  can 
be  redeemed;    and  a  certified  copy  of  such 
Supplemental  Resolution  shall  have  been  filed  with 
the  Fiscal  Agent. 
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(ii)      If  such  proceeds  are  not  to  be 
immediately  used  for  the  redemption  of  Bonds  but 
instead  are  to  be  held  by  the  Fiscal  Agent  until 
Bonds  become  redeemable ,    the  Commi ssion  shall  have 
filed  with  the  Fiscal  Agent  a  written  report  of  an 
Independent  Certified  Publ ic  Accountant  stating 
(A)   the  amount  of  proceeds  to  be  deposited  with  the 
Fiscal  Agent  from  such  sale,    (B)   an  estimate  of  the 
total  amount  of  Bonds  and  the  amount  of  Bonds  of 
each  maturity  which  could  be  redeemed  from  such 
proceeds  on  the  first  interest  payment  date  on 
which  Bonds  are  redeemable,    and  (C)   the  estimated 
annual   interest  and  income  to  be  earned  on  such 
proceeds  whi ie  held  and  invested  by  the  Fiscal 
Agent .      Such  interest  and  income  on  such  proceeds 
upon  receipt  by  the  Fiscal  Agent  shal 1  be  deposited 
in  the  Revenue  Fund  and  shall  be  treated  as 
Revenues  for  all  purposes  of  thi s  Resolution, 
including  determining  whether  the  Commission  is  in 
compliance  with  the  covenant  contained  in  Section 
6.13. 

(iii)     If  such  proceeds  of  such  sale  are  to  be 
immediately  used  to  redeem  Bonds,    the  Net  Revenues 
for  the  last  Fiscal  Year  or  last  recorded 
twelve-month  period  preceding  the  date  of  the 
adoption  by  the  Commission  of  the  resolution 
authorizing  such  sale,    less  a  deduction  for  the 
portion  of  such  Net  Revenues  attributable  to  the 
portion  of  the  Enterpri se  to  be  sold,    all  as  shown 
by  a  certificate  or  opinion  of  an  Independent 
Certified  Public  Accountant  or  a  written  report  of 
a  Qualified  Independent  Consultant ,    shal 1  have 
produced  a  sum  equal  to  at   least  1 . 25  times  Maximum 
Annual  Debt  Service  on  the  Bonds  to  be  Outstanding 
following  the  redemption  of  Bonds  from  the  proceeds 
of  such  sale, 

(iv)     If  such  proceeds  are  not  to  be 
immediately  used  for  the  redemption  of  Bonds  but 
instead  are  to  be  held  by  the  Fiscal  Agent  until 
Bonds  become  redeemable,    the  Net  Revenues  for  the 
last  Fiscal  Year  or  last  recorded  twelve -month 
period  preceding  the  date  of  adoption  by  the 
Commi  ssion  of  the  resolution  author i zing  such  sale , 
less  a  deduction  for  the  portion  of  such  Net 
Revenues  attributable  to  the  portion  of  the 
Enterprise  to  be  sold,   plus  an  allowance  for  the 
estimated  annual  interest  or  income  to  be  earned  on 
the  invested  proceeds  of  such  sale  whi le  held  and 
invested  by  the  Fiscal  Agent,    all  as  shown  by  a 
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certificate  or  opinion  of  an  Independent  Certified 
Public  Accountant  or  a  written  report  of  a 
Qualified  Independent  Consultant,    shall  have 
produced  a  sum  equal   to  at   least  1 . 25  times  Maximum 
Annual  Debt  Service. 

( 4 )     If  the  Commi ssion  shal 1  have  determined  that 
the  net  proceeds  of  the  sale   (less  any  amounts  payable 
to  the  United  States  of  America  or  the  State  of 
Gal 1 f ornia  or  requi red  to  be  deposited  in  a  restricted 
fund)   are  to  be  used  for  the  making  of  additions  or 
improvements  to  or  extensions  of  the  Enterpri se ,  such 
proceeds  of  the  sale  shall  be  deposited  by  the  Treasurer 
in  a  speci al  fund  in  trust  to  be  held  by  the  Treasurer 
to  be  used  for  the  making  of  additions  or  improvements 
to  or  extensions  of  the  Enterpri se ,   and  the  condition 
set  forth  in  the  following  sentence  shal 1  have  been 
sati sf ied .      The  Net  Revenues  for  the   last  Fiscal  Year  or 
last  recorded  twelve-month  period  preceding  the  date  of 
the  adoption  by  the  Commission  of  the  resolution 
authorizing  such  sale,    less  a  deduction  for  the  portion 
of  such  Net  Revenues  attributable  to  the  portion  of  the 
Enterprise  to  be  sold,    all  as  shown  by  a  written  report 
of  an  Independent  Certi f led  Public  Accountant ,  plus 

( i )     An  allowance  for  Net  Revenues  from  any 
additions  or  improvements  to  or  extensions  of  the 
Enterpri se  to  be  made  with  the  proceeds  of  such 
sale  or  with  the  proceeds  of  Bonds  previously 
issued,    and  also  for  Net  Revenues  from  any  such 
additions ,    improvements  or  extensions  which  have 
been  made  from  moneys  from  any  source  but  which, 
during  all  or  any  part  of  such  Fiscal  Year  or 
recorded  twelve-month  period,   were  not  in  service , 
all   in  an  amount  equal  to  one  hundred  percent 
(100%)   of  the  estimated  additional   average  annual 
Net  Revenues  to  be  derived  from  such  additions , 
improvements  and  extensions  for  the  first 
twenty-four  months  m  which  each  addition, 
improvement  or  extension  is  respectively  to  be  in 
operation,   all  as  shown  by  the  certificate  or 
opinion  of  a  Qualified  Independent  Consultant;  and 

( ii )     An  allowance  for  earnings  arising  from 
any  increase  in  the  charges  made  for  the  use  of  the 
Enterprise  which  has  become  effective  prior  to  such 
sale,   but  which,   during  all  or  any  part  of  such 
Fiscal  Year  or  recorded  twelve-month  period,  was 
not  in  effect,    in  an  amount  equal  to  one  hundred 
per  cent   (100%)   of  the  amount  by  which  the  Net 
Revenues  would  have  been  increased  if  such  increase 
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in  charges  had  been  in  effect  during  the  whole  of 
such  Fiscal  Year  or  recorded  twelve-month  period, 
as  shown  by  the  certificate  or  opinion  of  a 
Qualified   Independent  Consultant; 

shall  have  produced  a  sum  equal  to  at  least   1 . 25  times 
the  Maximum  Annual  Debt  Service  on  the  Bonds  then 
Outstanding .      Any  balance  of   such  proceeds  from  any  such 
sale  not  requi red  by  the  Commi ssion  for  the  purposes 
aforesaid  shal 1  be  deposited  in  the  Revenue  Fund 
established  pursuant  to  Section  5 . 01  and  applied  as 
provided  in  Section  5 . 02 . 

SECTION  6.04.     Operation  and  Maintenance  of  Enterprise. 
The  Commission  will  maintain  and  preserve  the  Enterprise  in 
good  repai r  and  working  order  at  all  times  from  the  Revenues 
available  for  such  purposes,    in  conformity  with  standards 
customarily  followed  for  municipal  water  supply,    storage  and 
distribution  systems  of  like  size  and  character .  The 
Commission  will   from  time  to  time  make  all  necessary  and 
proper  repairs,    renewals,    replacements  and  substitutions  to 
the  properties  of  the  Enterpri se ,    so  that  at  all  times 
business  carried  on  in  connection  with  the  Enterprise  shall 
and  can  be  properly  and  advantageously  conducted  in  an 
efficient  manner  and  at  reasonable  cost,    and  will   operate  the 
Enterprise  in  an  efficient  and  economical  manner,  consistent 
with  the  protection  of  the  Owners  of  the  Bonds ,    and  shall  not 
commit  or  allow  any  waste  with  respect  to  the  Enterprise. 

SECTION  6.05     Liens  and  Claims.      Subject  to  any  rights 
of  the  United  States  of  America  or  the  State  of  California, 
the  Commi  ssion  shal 1  keep  the  Enterpri  se  and  all  parts 
thereof  free  from  judgments,    from  mechanics'  and 
materialmen' s   liens  and  from  all   liens  and  claims  of 
whatsoever  nature  or  character ,    to  the  end  that  the  security 
provided  pursuant  to  this  Resolution  may  at  all  times  be 
maintained  and  preserved,    and  the  Commission  shall  keep  the 
Enterpri  se  and  the  Revenues  free  from  any  1 labi li ty  which 
might  hamper  the  Commission  in  conducting  its  business  or 
operating  the  Enterprise.      Subject  to  the  provisions  of 
Section  8.03,    the  Fiscal  Agent  at  its  option   (after  first 
giving  the  Commission  thirty  days'   written  notice  to  comply 
therewith  and  failure  of  the  Commission  to  so  comply  within 
said  thirty-day  period)   may  defend  against  any  and  all 
actions  or  proceedings  in  which  the  validity  of  this 
Resolution  is  or  might  be  questioned,    or  may  pay  or 
compromi se  any  claim  or  demand  asserted  in  any  such  actions 
or  proceedings;   provided,    however,    that,    in  defending  against 
such  actions  or  proceedings  or  in  paying  or  compromising  such 
claims  or  demands,    the  Fiscal  Agent  shall  not  in  any  event  be 
deemed  to  have  waived  or  released  the  Commission  from 
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liability  for  or  on  account  of  any  of  its  covenants  and 
warranties  contained  herein,    or  from  its  liability  hereunder 
to  defend  the  validity  of  thi s  Resolution  and  the  pledge 
herein  made  and  to  perform  such  covenants  and  warranties. 

SECTION  6.06.      Insurance .      The  Commission  shal 1  procure , 
and  maintain  at  all  times  whi le  any  of  the  Bonds  shall  be 
Outstanding,    adequate  fidelity  insurance  or  bonds  on  all 
officers  and  employees  handling  or  responsible  for  any 
Revenues  or  funds  of  the  Enterpri se ,    such  insurance  or  bonds 
to  be  in  an  aggregate  amount  at  least  equal  to  the  maximum 
amount  of  such  Revenues  or  funds  at  any  one  time  in  the 
custody  of  all  such  officers  and  employees  or  in  the  amount 
of  one  million  dollars   ($1,000,000),   whichever  is  less. 

The  insurance  described  above  may  be  provided  as  a  part 
of  any  comprehensive  fidelity  and  other  insurance  and  not 
separately  for  the  Enterprise . 

The  Commission  may  purchase,    on  all  or  any  of  the  Bonds 
of  any  series ,    insurance  assuring  the  Bondowners  that  the 
principal  of  and  interest  on  the  insured  Bonds  wi 11  be  paid 
when  due  and  payable.     The  purchase  of  any  such  insurance 
shall  not  constitute  a  preference  or  priority  of  the  insured 
Bonds  over  any  Bonds  not  so  insured,   and  all  Bonds 
Outstanding,    i r respective  of  the  providing  of  such  insurance 
on  some  of  the  Bonds,    shall  be  equally  and  proportionately 
secured  hereby. 

SECTION  6.07.      Books  and  Accounts;    Financial  Statements, 
(a)  The  Commission  will  keep  proper  books  of  record  and 
accounts  of  the  Enterprise ,    separate  from  all  other  records 
and  accounts  of  the  Commi ssion,    in  which  complete  and  correct 
entries  shall  be  made  of  all  transactions  relating  to  the 
Enterpri se .      Such  books  of  record  and  accounts  shal 1  at  all 
times  during  business  hours  be  subj ect  to  the  inspection  of 
the  Fiscal  Agent  or  of  any  Owner  of  Bonds  then  Outstanding  or 
their  representatives  authorized  in  writing,    at  reasonable 
hours  and  under  reasonable  conditions. 

(b)     The  Commission  will  prepare  and  file  with  the 
Fiscal  Agent  annually  within  five  months  after  the  close  of 
each  Fiscal  Year  so  long  as  any  of  the  Bonds  are  Outstanding 
financial  statements  of  the  Enterprise  for  the  preceding 
Fiscal  Year,   prepared  in  accordance  with  generally  accepted 
accounting  principles  applied  on  a  consistent  basis  from  year 
to  year   ( which  financial  statements  shal 1  include  a  statement 
showing  the  balances  in  each  fund  requi red  to  be  established 
under  the  provisions  of  this  Resolution) ,    including  a  balance 
sheet,    statement  of  income,    statement  of  retained  earnings 
and  contributed  capital,    and  statement  of  changes  in 
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financial  position,   which  financial   statements   shall  be 
examined  by  and  include  the  certificate  or  opinion  of  an 
Independent  Certified  Public  Accountant. 

The  Cominission  will   furnish  a  copy  of  the  aforesaid 
statements  to  any  Bondowner  upon  request,   and  will  furnish  to 
the  Fiscal  Agent  such  reasonable  number  of  copies  thereof 
(not  exceeding  100  copies)   as  may  be  required  by  the  Fiscal 
Agent  for  distribution  to  investment  bankers,  security 
dealers  and  others  interested  in  the  Bonds  and  to  the  Owners 
of  Bonds  requesting  copies  thereof.     The  Fiscal  Agent  shall 
not  be  required  to  incur  any  nonreimbursable  expenses  in 
making  such  distribution. 

(c)     The  Commission  shall  cause  to  be  published  a 
summary  statement  showing  the  amount  of  Revenues  and  the 
amount  of  all  other  funds  collected  which  are  required  to  be 
pledged  or  otherwise  made  available  as   security  for  payment 
of  the  principal  of  and  interest  on  the  Bonds,  the 
disbursements  from  such  Revenues  and  other  funds  in 
reasonable  detail,    and  a  general   statement  of  the  financial 
and  physical  condition  of  the  Enterprise.     The  statement 
shall  be  published  annually,    not  more  than  120  days  after  the 
close  of  each  Fiscal  Year.      The  Commission  shall   furnish  a 
copy  of  the  statement  to  any  Bondowner  upon  request. 

SECTION  6.08.      Enterprise  Budgets.      The  Commission  shall 
prepare  and  submit  to  the  Mayor  for  review  and  submission  to 
the  Board  of  Supervisors  for  approval  an  annual  budget  for 
the  Enterprise  for  each  Fiscal  Year.      Such  budget  shall  set 
forth  in  reasonable  detail  the  Revenues  anticipated  to  be 
derived  in  such  Fiscal  Year  and  the  expenditures  anticipated 
to  be  paid  or  provided  for  therefrom  in  such  Fiscal  Year 
including,   without  limitation,    the  amounts  required  to 
provide  for  the  payment  of  the  principal  of  and  interest  and 
redemption  premium,    if  any,    on  the  Bonds  during  such  Fiscal 
Year,   to  pay  or  provide  for  Operation  and  Maintenance  Costs 
of  the  Enterprise-  for  such  Fiscal  Year,    to  make  up  any 
deficiencies  in  any  fund  or  account  anticipated  for  the  then 
current  Fiscal  Year,    and  to  pay  or  provide  for  the  payment  of 
all  other  claims  or  obligations  required  to  be  paid  from 
Revenues  in  such  Fiscal  Year,    and  shall  show  that  Net 
Revenues  shall  be  at  least  adequate  to  satisfy  the 
requirements  of  Section  6.13.      Such  budget  shall  comply  with 
any  conditions  or  restrictions  set  forth  in  any  agreements 
between  the  Commission  and  users  of  the  Enterprise.  The 
Commission  shall  take  all  action  available  and  necessary  to 
obtain  approval  or  acceptance  of  the  budget  by  the  Mayor  and 
the  Board  of  Supervisors.      The  Commission  shall   supply  to  the 
Fiscal  Agent  and  to  any  Bondowners  who  shall  so  request  m 
writing  a  copy  of  the  annual  budget  for  the  Fiscal  Year 
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covered  by   such  budget.      Such  budget   shall  be   open  for 
inspection  by  any  Owner   at   the  principal   corporate  trust 
office  of  the  Fiscal   Agent  during  normal  business  hours.  If 
at  any  time  a  revised  annual  budget  for  the  Enterprise  shall 
be  adopted  which  shall   involve  an  increase  or  decrease  in  the 
Revenues  or  in  said  expenditures  of  ten  percent   (10%)  or 
more,    the  Commission  shall  supply  a  copy  to  the  Fiscal  Agent 
and  to  any  Bondowner  who  shall  so  request  in  writing . 

SECTION  6,09.     Maintenance  of  Revenues;  Merger  with 
Hetch  Hetchy  Project.     The  City  shall  not  acquire,  construct, 
operate  or  maintain,   and  shall  not  within  the  scope  of  its  powers 
permit  any  other  public  or  private  corporation,  political 
subdivision,   district  or  agency  or  any  person  whatsoever  to 
acquire,   construct,   operate  or  maintain,  within  the  City  or  any 
part  thereof,  any  system  or  utility  competitive  with  the  Enterprise 
The  Commission  will  have  in  effect,  or  cause  to  have  in  effect, 
at  all  times  an  ordinance  or  resolution  requiring  all  customers 
of  the  Enterprise  to  pay  the  fees,  rates  and  charges  applicable 
to  the  water,   services  and  facilities  furnished  by  the  Enterprise. 
The  Commission  will  not  provide  any  water  service  of  the 
Enterprise  free  of  charge  to  any  person ,   firm  or  corporation , 
or  to  any  public  agency    (including  the  United  States  of  America,  . 
the  State  of  California  and  any  public  corporation ,  political 
subdivision,   city,  county,  district  or  agency  of  any  thereof), 
except   (i)    for  free  use  by  the  City  and  its  agencies,    (ii)   to  the 
extent  that  any  such  free  use  is  required  by  the  terms  of  any 
existing  contract  or  agreement  and   ( iii)    for  incidental 
insignificant  free  use  so  long  as  such  free  use  does  not 
prevent  the  Commission  from  satisfying  the  other  covenants  of 
this  Resolution,   including,  without  limitation.  Section  6.13  hereof 

The  Commission  will  not  take  any  action  pursuant  to  the 
Charter,    and  in  particular  Section  3.592  thereof,  to 
accomplish  a  merger  of  the  Water  Department  with  the  Hetch 
Hetchy  Project,   a  department  of  the  City  under  the 
jurisdiction  of  the  Commission,   unless  and  until  the 
Commission  shall  have  provided  a  method  for  segregating  the 
Revenues  from  the  revenues  of  said  Hetch  Hetchy  Project,  so 
as  to  preserve  the   lien  of  this  Resolution  upon  the  Revenues, 
and  shall  have  obtained  an  opinion  of  counsel   from  a  firm 
nationally  recognized  in  the  practice  of  tax-exempt  financing 
that  such  merger  will  not  affect  the  tax-exempt  status  of  the 
Bonds . 

SECTION  6.10.      Payment  of  Taxes,    Etc.     The  Commission 
will  pay  and  discharge,   or  cause  to  be  paid  and  discharged, 
all  taxes,   assessments  and  other  governmental  charges  which 
may  hereafter  be  lawfully  imposed  upon  the  Commission  on 
account  of  the  Enterprise  or  any  portion  thereof  or  upon  any 
Revenues  and  which,    if  unpaid,   might  impair  the  security  of 
the  Bonds,   when  the  same  shall  become  due,  but  nothing  herein 
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contained  shall   requi  re  the  Commi  ssion  to  pay  any  such  tax , 
assessment  or  charge  so   long  as  it  shal 1  in  good  faith 
contest  the  validity  thereof .      The  Commi  ssion  wi 11  duly 
observe  and  conform  with  all  valid  requi rements  of  any 
governmental  authority  relative  to  the  Enterpri se  or  any  part 
thereof . 

SECTION  6.11.     Acquisition  and  Construction  of 
Improvements .     The  Commission  will  commence  and  will  continue 
to  completion  the  acqui si tion  and  construction  of  the 
improvements  to  the  Enterprise  proposed  to  be  financed  from 
any  series  of  Bonds,   in  a  timely  manner  in  accordance  with 
sound  engineering  practice,    and  said  improvements  will  be 
acqui  red ,   constructed  and  completed  in  a  sound  and  economical 
manner  and  in  conformity  with  law. 

SECTION  6.12.      Eminent  Domain  Proceeds.      If  all  or  any 
part  of  the  Enterprise  shall  be  taken  by  or  under  threat  of 
eminent  domain  proceedings,    the  net  proceeds  realized  by  the 
Commi  ssion  or  the  City  therefrom   ( exc luding  any  portion 
thereof  payable  to  the  United  States  of  America  or  the  State 
of  California  or  required  by  the  United  States  of  America  or 
the  State  of  California  to  be  deposited  in  a  restricted  fund) 
shall  be  deposited  by  the  Treasurer  in  a  special  fund  in 
trust  and  applied  and  disbursed  by  the  Treasurer  subject  to 
the  following  conditions : 

(a)  If  such  proceeds  are  sufficient  to  provide  for 
the  payment  of  the  entire  amount  of  principal  due  or  to 
become  due  upon  all  of  the  Bonds,    together  with  all  of 
the  interest  due  or  to  become  due  thereon  and  any 
redemption  premiums,    so  as  to  enable  the  Commission  to 
retire  all  of  the  Bonds  then  Outstanding,    either  by 
redemption  at  the  then  current  redemption  prices  or  by 
payment  at  maturity  or  partly  by  redemption  prior  to 
maturity  and  partly  by  payment  at  maturity,  the 
Treasurer  shall  transfer  such  moneys  to  the  Fiscal  Agent 
who  shal 1  apply  such  moneys  to  such  reti rement  and  to 
the  payment  of  such  interest .     The  balance  of  such 
moneys,    i f  any  shal 1  be  transferred  back  to  the 

Commi  ssion  and  shal 1  be  aval 1 able  for  use  by  the 
Commi  ssion  for  any  lawful  purpose . 

(b)  If  such  proceeds  are  insufficient  to  provide 
the  moneys  requi red  for  the  purposes  set  forth  in  the 
foregoing  subsection   (a),    the  Commission  shall  by 
resolution  determine  to  apply  such  proceeds  for  one  of 
the  following  purposes ,    sub j  ect  to  the  conditions 
hereinafter  in  thi s  subsection  (b )   set  forth : 
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(1)  The  Commission  may  determine  to  apply 
such  proceeds  to  the  purchase  or  redemption  of 
Bonds  then  Outstanding.      In  that  event,  the 
Treasurer  shal 1  transfer  such  proceeds  to  the 
Fiscal  Agent  who  shall   apply  such  proceeds  pro  rata 
to  the  redemption  or  purchase  of  Bonds  of  each 
series  then  Outstanding  in  the  proportion  which  the 
principal   amount  of  outstanding  Bonds  of  each 
series  bears  to  the  aggregate  principal  amount  of 
all  Bonds  then  Outstanding. 

(2)  The  Commission  may  determine  to  apply 
such  proceeds  to  the  cost  of  additions  or 
improvements  to  or  extensions  of  the  Enterprise  if 

( A )   the  Commi ssion  first  secures  and  files  with  the 
Fiscal  Agent  a  written  report  of  a  Qualified 
Independent  Consultant  showing   ( i )   the  loss  in 
annual  Revenues,   if  any,   suffered,   or  to  be 
suffered,   by  the  Commission  by  reason  of  such 
eminent  domain  proceedings,    ( ii )    a  general 
description  of  the  additions ,    improvements  or 
extensions  then  proposed  to  be  acquired  by  the 
Commission  from  such  proceeds,    and   ( iii )  an 
estimate  of  the  additional  Revenues  to  be  derived 
from  such  additions ,    improvements  or  extensions ; 
and   (B)    such  written  report  states  that  such 
additional  Revenues  will  sufficiently  offset  the 
loss  of  Revenues  resulting  from  such  eminent  domain 
proceedings  so  that  the  ability  of  the  Commi  ssion 
to  meet  its  obligations  hereunder  will  not  be 
substantially  impai  red .     The  Commi  ssion  shall  then 
promptly  proceed  with  the  construction  of  the 
additions ,    improvements  or  extensions  substanti ai ly 
in  accordance  wi th  such  wri tten  report .  Payments 
for  such  construction  shal 1  be  made  by  the 
Commission  from  such  proceeds.     Any  balance  of  such 
proceeds  not  required  by  the  Commi  ssion  for  the 
purposes  aforesaid  shall  be  deposited  in  the 
Revenue  Fund  and  applied  as  provided  in  Sections 
5.01  and  5.02. 

(c)      If  such  eminent  domain  proceedings  have  had  no 
effect,    or  at  the  most  a  relatively  immaterial  effect, 
upon  the  Revenues  and  the  security  of  the  Bonds,    and  a 
Qualified  Independent  Consultant  so  concludes  in  a 
written  report  filed  with  the  Fiscal  Agent,  the 
Commission  may  determine  to  apply  such  proceeds  to  the 
costs  of  additions  or  improvements  to  or  extensions  of 
the  Enterprise  or  may  deposit  such  proceeds  in  the 
Revenue  Fund,    to  be  applied  as  provided  in  Sections  5.01 
and  5.02. 


R62 


SECTION  6.13.      Amounts  of  Rates  and  Charges.      (a)  The 
Commi ssion  will,    at  all  times  whi le  any  of  the  Bonds  remain 
outstanding,    establish,    fix,   prescribe  and  collect  rates, 
fees  and  charges  in  connection  with  the  water,    services  and 
facilities  furnished  by  the  Enterprise   so  as  to  yield 
Revenues  at  least  sufficient,    after  making  reasonable 
allowances  for  contingencies  and  error  in  the  estimates,  to 
pay  the  following  amounts : 

(1)  The  interest  on  and  principal  of  the  Bonds  as 
they  become  due  and  payable   (but  not  including  any 
interest  moneys  for  the  payment  of  which  have  been 
deposited  in  the   Interest  Eund  from  the  proceeds  of  any 
series  of  Bonds  or  from  any  other  source) . 

(2)  All  other  payments  required  for  compliance 
with  the  terms  of  this  Resolution  and  of  any 
Supplemental  Resolution  providing  for  the  issuance  of 
additional  series  of  Bonds  pursuant  to  Article  III. 

(3)  All  other  payments  to  meet  any  other 
obligations  of  the  Commission  which  are  charges,  liens 
or  encumbrances  upon,    or  payable  from,    the  Revenues. 

(4)  All  current  Operation  and  Maintenance  Costs  of 
the  Enterprise   (but  not  including  such  Operation  and 
Maintenance  Costs  as  are   scheduled  to  be  paid  by  the 
Commission  from  moneys  other  than  Revenues,    such  moneys 
to  be  clearly  available  for  such  purpose). 

(b)  In  addition  to  the  requirements  of  the 
foregoing  subsection   (a),    at  all  times  while  any  of  the  Bonds 
remain  Outstanding,    rates,    fees  and  charges  in  connection 
with  the  water,    services  and  facilities  furni shed  by  the 
Enterpri se  shal 1  be  establ i shed ,    fixed ,    prescribed  and 

col lected  so  as  to  yield  Net  Revenues  during  the  then 
immediately  ensuing  period  of  twelve  months  which  (together 
with  any  fund  balances  of  the  Commission  or  the  Water 
Department  which  are  aval 1 able  for  payment  of  Debt  Service 
and  are  not  budgeted  to  be  expended  during  such  twelve 
months )   are  equal  to  at  least  one  and  one- fourth   (1.25)  times 
Annual  Debt  Service   (but  excluding  any  interest  moneys  for 
the  payment  of  which  have  been  deposited  in  the   Interest  Fund 
from  the  proceeds  of  any  series  of  Bonds  or  from  any  other 
source)   for  said  twelve-month  period. 

(c)  The  Commission  may  make  adjustments  from  time 
to  time  in  such  rentals,    rates,    fees  and  charges  and  may  make 
such  c lassi f ication  thereof  as  it  deems  necessary,   but  shal 1 
not  reduce  such  rates ,    fees  and  charges  below  those  then  in 
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effect  unless  the  Revenues  resulting  after  such  reduced  rates 
are  put  into  effect  will  at  all  times  be  sufficient  to  meet 
the  requirements  of  thi s  Section . 

SECTION  6.14.      Compliance  with  Resolution.  The 
Commission  will  faithfully  observe  and  perform  all  the 
covenants ,    condi tions  and  requirements  of  thi s  Resolution, 
and  wi 1 1  not  suffer  or  permit  any  default  to  occur  hereunder , 
or  do  or  permit  to  be  done,    in,   upon  or  about  the  Enterprise, 
or  any  part  thereof,   anything  that  might  in  any  way  weaken, 
diminish  or  impair  the  security  intended  to  be  given  pursuant 
to  this  Resolution . 

SECTION  6.15.     Observance  of  Laws  and  Regulations.  The 
Commission  shall  comply  promptly,    fully  and  faithfully  with 
and  abide  by  any  statute ,    1  aw,   ordinance ,   order ,    rule  or 
regulation,    judgment,   decree ,   di recti on  or  requi rement  now  in 
force  or  hereafter  enacted,   adopted  or  entered  by  any 
competent  governmental  authority  or  agency  applicable  or  with 
respect  to  or  affecting  the  acqui si tion,   construction  or 
reconstruction  of  the  Enterprise  or  any  part  thereof  or 
applicable  or  with  respect  to  or  affecting  the  operation , 
manner ,   use  or  condition  of  the  Enterpri se  or  any  part  or 
parcel  thereof  or  ad j oining  public  ways ;   provided  that  the 
Commission  need  not  comply  with  any  such  statute,  law, 
ordinance,    rule,    regulation,    judgment,    decree,    direction  or 
requirement  if  and  so  long  as  the  Commi ssion  in  good  f ai th 
shall  be  contesting  or  permitting  or  causing  to  be  contested 
the  applicability  or  validity  thereof  by  appropriate 
proceedings  diligently  prosecuted,    even  though  such  contest 
may  result  in  the  imposition  of  a   lien  or  charge  against  the 
Enterpri  se  or  the  Revenues ,    if   ( 1 )   the  Commi ssion  shal 1 
effectively  prevent  foreclosure  or  enforcement  of  any  such 
lien  or  charge  and   ( 2 )   the  f orec losure  or  enforcement  of  any 
such  lien  or  charge  shal 1  be  stayed,    and  if  said  stay 
thereafter  expi  res ,    the  Commi  ssion  shal 1  forthwith  di  scharge 
such  lien  or  charge  or  cause  the  same  to  be  di scharged,  so 
that  pending  such  proceedings  the  Enterpri  se  and  the  Revenues 
thereof  shall  not  be  affected  thereby,    and  the  security  of 
the  Bonds  shall  not  be  impaired. 

SECTION  6.16.     Prosecution  and  Defense  of  Suits.  The 
Commi  ssion  shall  promptly  from  time  to  time  take  such  action 
as  may  be  necessary  or  proper  to  remedy  or  cure  any  defect  in 
or  cloud  upon  the  title  to  the  Enterprise  hereafter 
developing,    and  shall  prosecute  all   such  suits,    actions  and 
other  proceedings  as  may  be  appropriate  for  such  purposes 
and,    to  the  extent  permitted  by  law,    shall   indemnify  and  save 
the  Fiscal  Agent  and  every  Bondowner  harmless  from  all  loss, 
cost,   damage  and  expense,    including  attorneys'    fees,  which 
they  or  any  of  them  may  incur  by  reason  of  any  such  defect, 
cloud,    suit,    action  or  proceeding. 
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The  Commission  shall  defend  against  every  suit,  action 
or  proceeding  at  any  time  brought  against  the  Fiscal  Agent  or 
any  Bondowner  upon  any  claim  arising  out  of  the  receipt, 
application  or  disbursement  of  any  of  the  Revenues  or 
involving  the  rights  of  the  Fi seal  Agent  or  any  Bondowner 
under  thi  s  Resolution;   provided,   that  the  Fi  seal  Agent  or  any 
Bondowner  at  its  or  his  election  may  appear  in  and  defend  any 
such  sui t ,    action  or  proceeding .      The  Commi ssion  shal 1 ,  to 
the  extent  permitted  by  law,    indemnify  and  hold  harmless  the 
Fiscal  Agent  and  the  Bondowners  against  any  and  all  liability 
claimed  or  asserted  by  any  person  arising  out  of  such 
receipt ,   application  or  di sbursement ,   and  shal 1  indemni f y  and 
hold  harmless  the  Bondowners  against  any  attorneys '    fees  or 
other  expenses  which  any  of  them  may  incur  in  connection  with 
any  litigation  to  which  any  of  them  may  become  a  defendant  by 
reason  of  his  ownership  of  Bonds .     The  Commission,   to  the 
extent  permitted  by  law,    shall  promptly  reimburse  any 
Bondowner  in  the  full  amount  of  any  attorneys '    fees  or  other 
expenses  which  he  may  incur  in  litigation  or  otherwise  in 
order  to  enforce  hi s  rights  under  thi s  Resolution  or  the 
Bonds ,   provided  that  such  litigation  shall  be  cone luded 
favorably  to  such  Bondowner' s  contentions  therein. 
Notwithstanding  any  contrary  provision  hereof,    this  covenant 
shal 1  remain  in  full  force  and  effect ,   even  though  all 
indebtedness  and  obligations  issued  hereunder  may  have  been 
fully  paid  and  sati sf led,    until  the  Commission  shall  have 
been  dissolved. 

SECTION  6. 17 .      Tax  Covenants .      The  Commission  covenants 
with  the  Owners  of  all  Bonds  at  any  time  Outstanding  that  no 
use  of  the  proceeds  of  any  of  the  Bonds  or  any  other  funds  of 
the  Commission  will  be  made  which  will  cause  any  of  the  Bonds 
to  be  "arbitrage  bonds"   sub j  ect  to  federal  income  taxation  by 
reason  of  Section  103(c)  of  the  Code ,    "consumer  loan  bonds" 
subject  to  federal   income  taxation  by  reason  of 
Section  103(o)   of  the  Code,    or  obligations  subject  to 
taxation  because  they  are   "federally  guaranteed"   as  provided 
in  Section  103 (h)   of  the  Code .     To  that  end,    so  long  as  any 
of  the  Bonds  are  Outstanding,    the  Commi s si on,    wi th  respect  to 
such  proceeds  and  other  funds,    shall  comply  with  all 
requi rements  of  said  Section  103(c),    Section  103(o)  and 
Section  103(h)   and  all   regulations  of  the  United  States 
Department  of  the  Treasury  issued  thereunder,    to  the  extent 
that  such  regulations  are ,    at  the  time ,    applicable  and  in 
effect.      The  Commission  further  covenants  to  supply  to  the 
Fiscal  Agent  a  Certificate  or  Written  Statement  of  the 
Commission  if  at  any  time  any  investment  or  other 
restrictions  are  applicable  to  any  moneys  held  by  the  Fiscal 
Agent  under  this  Resolution  by  reason  of  said  Section  103(c) 
and  all  regulations  of  the  United  States  Department  of  the 
Treasury  issued  thereunder,    to  the  extent  that  such 
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regulations  are,    at  the  time,    applicable  and  m  effect, 
setting  forth  the  nature  of  such  investment  restrictions. 
The  Fiscal  Agent  covenants  and  agrees  to  comply  with  the 
investment  or  other  restrictions  specified  in  such 
Certificate  or  Written  Statement. 

The  Commi ssion  hereby  further  covenants  that  no  use  will 
be  made  of  the  proceeds  of  the  Bonds  or  of  the  Enterpri se  or 
any  part  thereof  which  would  cause  any  Bond  to  be  subject  to 
federal  income  taxation  as  an  " industri al  development  bond" 
by  reason  of  section  103(b)  of  the  Code. 

SECTION  6. 18.      Governmental  Approval s .      The  Commission 
will  perform  any  construction ,    reconstructions  and 
restorations  of ,    improvements ,   betterments  and  extensions  to , 
and  equippmgs  and  f  urni  shmgs  of ,    and  will  operate  and 
maintain  the  Enterpri se  at  standards  requi red  m  order  that 
the  same  may  continue  to  be  approved  by  the  proper  and 
competent  authority  or  authorities  of  the  State  of  Cali f ornia 
as  a  public  municipal  water  supply,    storage  and  distribution 
system . 

SECTION  6.19.      Compliance  With  Terms  of  Grants-in-aid. 
The  Commi ssion  shall  comply  wi th  the  requi rements  of  any 
grants-in-aid  received  by  the  Commi ssion . 

SECTION  6.20.      Incontestability  of  Bonds.      From  and 
after  the  sale  and  delivery  of  any  of  the  Bonds  by  the 
Commi ssion,    the  Bonds  shal 1  be  incontestable  by  the 
Commi  ssion . 

SECTION  6.21.      Further  Assurances.     Whenever  and  so 
often  as  requested  so  to  do  by  the  Fiscal  Agent  or  any 
Bondowner,    the  Commission  will  promptly  execute  and  deliver 
or  cause  to  be  executed  and  delivered  all   such  other  and 
further  instruments ,   documents  or  assurances ,    and  promptly  do 
or  cause  to  be  done  all   such  other  and  further  things ,    as  may 
be  necessary  or  reasonably  required  in  order  to  further  and 
more  fully  vest  in  the  Fiscal  Agent  and  the  Bondowners  all 
rights,   interest,  powers,   benefits,  privileges  and  advantages 
conferred  or  intended  to  be  conferred  upon  them  by  this 
Resolution. 


ARTICLE  VII 

EVENTS  OF  DEFAULT  AND  REMEDIES  OF  BONDOWNERS 

SECT I ON  7.01.  Events  of  Default;  Acceleration;  Waiver 
of  Default.  If  one  or  more  of  the  following  events  (herein 
called  "Events  of  Default")   shall  happen,    that  is  to  say-- 
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(a)  if  default  shall  be  made  in  the  due  and 
punctual  payment  of  the  principal  of,    or  the  premium  (if 
any)   on,    any  Bond  when  and  as  the  same  shall  become  due 
and  payable,   whether  at  maturity  as  therein  expressed, 
by  proceedings  for  redemption,   by  declaration  or 
otherwi se ,   or  if  default  shall  be  made  in  the  redemption 
or  payment  at  maturity  from  any  Sinking  Fund  Account  of 
any  Term  Bonds  in  the  amounts  and  at  the  times  provided 
therefor ; 

( b )  if  default  shall  be  made  in  the  due  and 
punctual  payment  of  any  installment  of  interest  on  any 
Bond  when  and  as  such  interest  instal Iment  shal 1  become 
due  and  payable; 

(c)  if  default  shall  be  made  by  the  Commission  in 
the  observance  of  any  of  the  other  covenants ,  agreements 
or  conditions  on  its  part  in  thi s  Resolution  or  in  the 
Bonds  contained,   and  such  default  shall  have  continued 
for  a  period  of  sixty  days  after  written  notice  thereof, 
specifying  such  default  and  requiring  the  same  to  be 
remedied,    shall  have  been  given  to  the  Commi ssion  by  the 
Fiscal  Agent  or  by  a  Municipal  Bond  Insurer,   or  to  the 
Commission  and  the  Fiscal  Agent  by  the  Owners  of  not 
less  than  twenty- five  per  cent   ( 2  5% )    in  aggregate 

princ ipal  amount  of  the  Bonds  at  the  time  Outstanding ;  or 

(d)  if  the  Commission  or  the  City  shall   file  a 
petition  or  answer  seeking  reorganization  or  arrangement 
under  the  federal  bankruptcy  laws  or  any  other 
applicable  law  of  the  United  States  of  America,   or  if  a 
court  of  competent  juri sdiction  shall  approve  a 
petition,    filed  with  or  without  the  consent  of  the 
Commi  ssion  or  the  Ci ty ,    as  the  case  may  be ,  seeking 
reorganization  under  the  federal  bankruptcy  laws  or  any 
other  applicable  law  of  the  United  States  of  America ,  or 
if,   under  the  provisions  of  any  other  law  for  the  relief 
or  aid  of  debtors ,    any  court  of  competent  juri  sdiction 
shall  assume  custody  or  control  of  the  Commi ssion  or  the 
City  or  of  the  whole  or  any  substantial  part  of  the 
property  of  either ; 

then  and  in  each  and  every  such  case  during  the  continuance 
of  such  Event  of  Default,    the  Fiscal  Agent  may,    and  upon  the 
written  request  of  the  Owners  of  not  less  than  a  majority  in 
aggregate  principal  amount  of  the  Bonds  at  the  time 
Outstanding  or  of  a  Municipal  Bond  Insurer  shall,   upon  notice 
in  writing  to  the  Commission,    declare  the  principal  of  all 
the  Bonds  then  Outstanding,    and  the  interest  accrued  thereon, 
to  be  due  and  payable  immediately,    and  upon  any  such 
declaration  the  same  shall  become  and  shall  be  immediately 
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due  and  payable ,    anything  in  thx s  Resolution  or  in  the  Bonds 
contained  to  the  contrary  notwi th standing . 

This  provision,    however,    is  subject  to  the  condition 
that  if,    at  any  time  after  the  principal  of  the  Bonds  shall 
have  been  so  declared  due  and  payable,    and  before  any 
judgment  or  decree  for  the  payment  of  the  moneys  due  shall 
have  been  obtained  or  entered  as  hereinafter  provided,  the 
Commission  shall  deposit  with  the  Fiscal  Agent  a  sum 
sufficient  to  pay  all  principal  on  the  Bonds  maturing  prior 
to  such  declaration  and  all  matured  installments  of  interest 
(if  any)  upon  all  the  Bonds,   with  interest  on  such  overdue 
principal  at  the  rate  or  rates  of  interest  borne  by  the 
respective  Bonds,    and  the  reasonable  expenses  of  the  Fiscal 
Agent,    and  any  and  all  other  defaults  known  to  the  Fiscal 
Agent  (other  than  in  the  payment  of  principal  of  and  interest 
on  the  Bonds  due  and  payable  solely  by  reason  of  such 
declaration)   shall  have  been  made  good  or  cured  to  the 
satisfaction  of  the  Fiscal  Agent,   or  provision  deemed  by  the 
Fiscal  Agent  to  be  adequate  shall  have  been  made  therefor, 
then,   and  in  every  such  case,    (i)   if  such  declaration  shall 
have  been  made  by  the  Fiscal  Agent,    the  Fiscal  Agent,  or 
(ii)   if  such  declaration  shall  have  been  made  upon  the 
written  request  of  Bondowners ,    the  Owners  of  not  less  than  a 
ma j ority  in  aggregate  principal  amount  of  the  Bonds  then 
Outstanding,    or   (iii)    if  such  declaration  shall  have  been 
made  upon  the  written  request  of  a  Municipal  Bond  Insurer, 
such  Municipal  Bond  Insurer,   may,  by  written  notice  to  the 
Commission  and,    in  cases   (ii)    and   (iii)   above,    to  the  Fiscal 
Agent,    on  behalf  of  the  Owners  of  all  of  the  Bonds,  rescind 
and  annul   such  declaration  and  its  consequences;   but  no  such 
rescission  and  annulment  shall  extend  to  or  shall   affect  any 
subsequent  default,    or  shall  impair  or  exhaust  any  right  or 
power  consequent  thereon . 

SECTION  7.02.      Application  of  Funds  Upon  Acceleration. 
All  of  the  Revenues,    including  all   sums  in  all  of  the  funds 
provided  for  in  Sections  3.02,    3.03,    5.01,    5.02  and  5.03  upon 
the  date  of  the  declaration  of  acceleration  as  provided  in 
Section  7.01  and  all   sums  thereafter  received  by  the 
Commission  or  the  Fiscal  Agent  hereunder,    shall,    if  received 
by  the  Commission,   be  transmitted  to  the  Fiscal  Agent  and  be 
applied  by  the  Fiscal  Agent  in  the  order  following  upon 
presentation  of  the  several  Bonds,    and  the  stamping  thereon 
of  the  payment  if  only  partially  paid,    or  upon  the  surrender 
thereof  if  fully  paid-- 

First,    to  the  payment  of  the  costs  and  expenses  of 
the  Bondowners  in  declaring  such  Event  of  Default, 
including  reasonable  compensation  to  their  agents, 
attorneys  and  counsel;    and  to  the  payment  of  the  costs 
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and  expenses  of  the  Fi seal  Agent ,    including  reasonable 
compensation  to  its  agents,    attorneys  and  counsel; 

Second,    to  the  payment  of  the  whole  amount  then 
owing  and  unpaid  upon  the  Bonds  for  principal  and 
interest ,   with  interest  on  the  overdue  principal  and 
installments  of  interest  at  the  rate  or  rates  of 
interest  borne  by  the  respective  Bonds ,    and  m  case  such 
moneys  shall  be  insufficient  to  pay  in  full  the  whole 
amount  so  owing  and  unpaid  upon  the  Bonds,    then  to  the 
payment  of  such  principal  and  interest  without 
preference  or  priority  of  principal  over  interest,    or  of 
interest  over  principal,   or  of  any  installment  of 
interest  over  any  other  installment  of  interest,  ratably 
to  the  aggregate  of  such  principal  and  interest. 

SECTION  7.03.      Suits  at  Law  or  in  Equity  and  Mandamus. 
In  case  one  or  more  of  the  Events  of  Default  shall  happen, 
then  and  in  every  such  case  the  Owner  of  any  Bond  at  the  time 
Outstanding  shall  be  entitled  to  proceed  to  protect  and 
enforce  the  rights  vested  in  such  Owner  by  this  Resolution  by 
such  appropriate  judicial  proceeding  as  such  Owner  shall  deem 
most  effectual  to  protect  and  enforce  any  such  right,  either 
by  suit  in  equity  or  by  action  at  law,   whether  for  the 
speci f ic  performance  of  any  covenant  or  agreement  contained 
in  this  Resolution,    or  in  aid  of  the  exercise  of  any  power 
granted  in  this  Resolution,    or  to  enforce  any  other  legal  or 
equitable  right  vested  in  the  Owners  of  Bonds  by  this 
Resolution  or  by  law;   provided,   however,    that  no  such 
Bondowner  shall  have  the  right  to  institute  any  such  judicial 
proceeding  pursuant  to  this  Section  unless   (a)    such  Owner 
shall  have  previously  given  to  the  Fiscal  Agent  written 
notice  of  the  occurrence  of  an  Event  of  Default  hereunder; 
(b)   the  Owners  of  at  least  ten  per  cent   (10%)   in  aggregate 
principal  amount  of  the  Bonds  then  Outstanding  shall  have 
made  written  request  to  the  Fiscal  Agent  to  exerci se  the 
powers  herein  granted  or  to  institute  such  action,    suit  or 
proceeding  in  its  own  name;    (c)    such  Owner  or  said  Owners 
shall  have  tendered  to  the  Fi  seal  Agent  reasonable  indemnity 
against  the  costs ,    expenses  and  liabi lities  to  be  incurred  in 
compli ance  with  such  request ;    ( d )   the  Fiscal  Agent  shall  have 
refused  or  omitted  to  comply  with  such  request  for  a  period 
of  sixty  days  after  such  written  request  shall  have  been 
received  by,    and  said  tender  of  indemnity  shall  have  been 
made  to ,    the  Fiscal  Agent ;    and  { e )   the  Fiscal  Agent  shal 1  not 
have  received  contrary  di rections  from  the  Owners  of  a 
ma j on ty  in  aggregate  principal  amount  of  the  Bonds 
Outstanding .      The  provi  sions  of  thi  s  Resolution  shall 
constitute  a  contract  with  the  Owners  of  the  Bonds,    and  such 
contract  and  duties  of  the  Commi ssion  and  of  the  Commi ssion 
members  and  of  the  officers  and  employees  of  the  Commi  ssion 
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and  of  the  City  shall  be  enforceable  by  any  Bondowner  by 
mandamus  or  other  appropriate  suit,    action  or  proceeding  in 
any  court  of  competent  jurisdiction. 

SECTION  7.04.      Non-waiver .      Nothing  in  this  Article  or 
in  any  other  provision  of  this  Resolution,   or  in  the  Bonds, 
shall  affect  or  impair  the  obligation  of  the  Commission, 
which  is  absolute  and  unconditional ,   to  pay  the  principal  of 
and  the  interest  ( and  premium,    if  any)  on  the  Bonds  to  the 
respective  Owners  of  the  Bonds  at  the  respective  dates  of 
maturity,   or  upon  call  for  redemption,    as  herein  provided, 
but  only  out  of  the  Revenues  herein  pledged  for  such 
payments ,   or  affect  or  impair  the  right  of  action,   which  i s 
also  absolute  and  unconditional,   of  such  Owners  to  institute 
suit  to  enforce  such  payment  by  virtue  of  the  contract 
embodied  in  the  Bonds. 

A  waiver  of  any  default  or  breach  of  duty  or  contract  by 
any  Bondowner  shall  not  affect  any  subsequent  default  or 
breach  of  duty  or  contract,    or  impair  any  rights  or  remedies 
on  the  subsequent  default  or  breach.     No  delay  or  omission  of 
the  Fiscal  Agent  or  of  any  Owner  of  any  of  the  Bonds  to 
exercise  any  right  or  power  arising  upon  the  happening  of  any 
Event  of  Default  shall  impair  any  such  right  or  power  or 
shall  be  construed  to  be  a  waiver  of  any  such  Event  of 
Default  or  an  acquiescence  therein,    and  every  power  and 
remedy  given  by  the  Law  or  this  Article  to  the  Fiscal  Agent 
or  to  the  Owners  of  Bonds  may  be  exerci sed  from  time  to  time 
and  as  often  as  shall  be  deemed  expedient  by  the  Fiscal  Agent 
or  the  Owners  of  Bonds . 

If  a  suit ,   action  or  proceeding  to  enforce  any  right  or 
exercise  any  remedy  i s  abandoned  or  determined  adversely  to 
the  Bondowner s ,    the  Commi ssion  and  the  Bondowner s  shal 1  be 
restored  to  their  former  positions,    rights  and  remedies  as  if 
such  suit,    action  or  proceeding  had  not  been  brought  or  taken. 

SECTION  7.05.      Actions  by  Fiscal  Agent  as  Attorney-in- 
Fact  .      Any  suit,    action  or  proceeding  which  any  Owner  of 
Bonds  shall  have  the  right  to  bring  to  enforce  any  right  or 
remedy  hereunder  may  be  brought  by  the  Fiscal  Agent  for  the 
equal  benefit  and  protection  of  all  Owners  of  Bonds  similarly 
situated   (notwithstanding  any  conditions  upon  the  bringing  of 
any  such  action,    suit  or  proceeding  set  forth  in  Section 
7.03)   and  the  Fiscal  Agent  is  hereby  appointed   (and  the 
successive  respective  Owners  of  the  Bonds  issued  hereunder, 
by  taking  and  holding  the  same,    shall  be  conclusively  deemed 
so  to  have  appointed  it)   the  true  and  lawful  attorney-in-fact 
of  the  respective  Owners  of  the  Bonds  for  the  purpose  of 
bringing  any  such  sui t ,   action,   or  proceeding  and  to  do  and 
perform  any  and  all  acts  and  things  for  and  in  behalf  of  the 
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respective  Owners  of  the  Bonds  as  a  class  or  classes,  as  may 
be  necessary  or  advisable  in  the  opinion  of  the  Fiscal  Agent 
as  such  attorney-in-fact. 

SECTION  7.06.      Remedies  Not  Exclusive.      No  remedy  herein 
conferred  upon  or  reserved  to  the  Fiscal  Agent  or  to  the 
Owners  of  Bonds  i s  intended  to  be  exc lusive  of  any  other 
remedy .      Every  such  remedy  shal 1  be  cumulative  and  shal 1  be 
in  addition  to  every  other  remedy  given  hereunder  or  now  or 
hereafter  exi sting,    at  law  or  in  equity  or  by  statute  or 
otherwise  and  may  be  exercised  without  exhausting  and  without 
regard  to  any  other  remedy  conferred  by  the  Law  or  any  other 
law. 


ARTICLE  VIII 

THE  FISCAL  AGENT 

SECTION  8.01.      Appointment  and  Duties  of  Fiscal  Agent. 
Crocker  National  Bank,    in  San  Franc i sco ,    California,  a 
national  banking  association  organized  and  existing  under  and 
by  virtue  of  the   laws  of  the  United  States  of  America,  is 
hereby  appointed  Fiscal  Agent  for  the  purpose  of  receiving 
all  moneys  which  the  Commission  is  required  to  deposit  with 
the  Fi  seal  Agent  hereunder ,    to  allocate,    use  and  apply  the 
same  as  provided  in  thi s  Resolution  and  otherwi se  to  hold  all 
the  offices  and  to  perform  all  the  functions  and  duties 
provided  in  this  Resolution  to  be  held  and  performed  by  the 
Fiscal  Agent .     The  Fiscal  Agent  shal 1   signi f y  its  acceptance 
of  the  duties  and  obligations  imposed  upon  it  by  this 
Resolution  by  executing  and  delivering  to  the  Commission  a 
written  acceptance  thereof;    and  by  executing  and  delivering 
such  acceptance ,    the  Fi  seal  Agent  shall  be  deemed  to  have 
accepted  such  duties  and  obligations,   but  only  upon  the  terms 
and  conditions  set  forth  m  thi s  Resolution .     The  Commi ssion 
agrees  that  it  will  maintain  a  Fiscal  Agent  having  an  office 
in  San  Francisco,   California,    so  long  as  any  Bonds  are 
Outstanding  and  unpaid. 

The  Fiscal  Agent  shall,   prior  to  an  Event  of  Default, 
and  after  the  curing  of  all  Events  of  Default  which  may  have 
occurred,   perform  such  duties  and  only  such  duties  as  are 
specifically  set  forth  in  this  Resolution.     The  Fiscal  Agent 
shall,    during  the  existence  of  any  Event  of  Default  (which 
has  not  been  cured),    exercise  such  of  the  rights  and  powers 
vested  in  it  by  this  Resolution,    and  use  the  same  degree  of 
care  and  skill  in  their  exercise,    as  a  prudent  man  would 
exerci se  or  use  under  the  circumstances  in  the  conduct  of  his 
own  affairs. 
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So  long  as  there  Is  no  Event  of  Default  hereunder,  the 
Commi ssion  may  remove  the  Fiscal  Agent  initially  appointed, 
by  giving  written  notice  to  such  Fiscal  Agent  and  by  giving 
Bondowners  notice  by  mail,    first  class  postage  prepaid,  of 
such  removal,    and  any  successor  thereto,    and  may  appoint  a 
successor  or  successors  thereto ;    provided  that  any  such 
successor  shal 1  be  a  bank  or  trust  company  doing  business  and 
having  an  office  in  San  Francisco,   California,   having  a 
combined  capital  and  surplus  of  at  least  one  hundred  million 
dollars   ($100,000,000),   and  subject  to  supervision  or 
examination  by  federal  or  state  authority.     If  such  bank  or 
trust  company  publi shes  a  report  of  condition  at  least 
annually,   pursuant  to  law  or  to  the  requirements  of  any 
supervi sing  or  examining  authority  above  referred  to ,  then 
for  the  purpose  of  this  Section  the  combined  capital  and 
surplus  of  such  bank  or  trust  company  shall  be  deemed  to  be 
its  combined  capital  and  surplus  as  set  forth  in  its  most 
recent  report  of  condition  so  publi  shed. 

The  Fi seal  Agent  may  at  any  time  resign  by  giving 
written  notice  to  the  Commission  and  by  giving  the  Bondowners 
notice  by  mail,    first  class  postage  prepaid,    of  such 
resignation.     Upon  receiving  such  notice  of  resignation,  the 
Commi  ssion  shal 1  promptly  appoint  a  successor  Fi  seal  Agent  by 
an  instrument  in  writing .     Any  resignation  or  removal  of  the 
Fiscal  Agent  and  appointment  of  a  successor  Fiscal  Agent 
shall  become  effective  upon  acceptance  of  appointment  by  the 
successor  Fiscal  Agent .      I f  no  successor  Fiscal  Agent  shall 
have  been  appointed  and  have  accepted  appointment  within 
forty- five  days  of  giving  notice  of  removal  or  notice  of 
resignation  as  aforesaid,    the  resigning  Fiscal  Agent  or  any 
Bondowner   ( on  behalf  of  himself  and  all  other  Bondowners )  may 
petition  any  court  of  competent  jurisdiction  for  the 
appointment  of  a  successor  Fiscal  Agent ,    and  such  court  may 
thereupon,    after  such  notice   {if  any)   as  it  may  deem  proper, 
appoint  such  successor  Fiscal  Agent. 

Any  company  into  which  the  Fiscal  Agent  may  be  merged  or 
converted  or  with  which  it  may  be  consolidated  or  any  company 
resulting  from  any  merger,    conversion  or  consolidation  to 
which  it  shall  be  a  party  or  any  company  to  which  the  Fiscal 
Agent  may  sell  or  transfer  all  or  substantially  all  of  its 
corporate  trust  business,   provided  such  company  shall  be 
eligible  under  this  Section  8.01,    shall  be  the  successor  to 
such  Fiscal  Agent  without  the  execution  or  filing  of  any 
paper  or  any  further  act,    anything  herein  to  the  contrary 
notwithstanding. 

SECTION  8.02.      Authorization  of  Fiscal  Agent.  The 
Fiscal  Agent  is  hereby  authorized  to  pay  the  principal  of  and 
interest  and  redemption  premium,    if  any,    on  the  Bonds  when 
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due  and  payable,    or  on  call  and  redemption  or  on  purchase  by 
the  Fiscal  Agent  prior  to  maturity,    and  to  cancel  all  Bonds 
upon  payment  thereof  and  to  return  the  same  so  cancel led  to 
the  Commission,    subject  to  the  provisions  of  Section  11.05. 
The  Fi seal  Agent  shall  keep  accurate  records  of  all  funds 
admini stered  by  it  and  of  all  Bonds  and  interest  payments 
paid  and  discharged. 

The  Fiscal  Agent  and  its  directors,    officers,  employees 
or  agents  may  in  good  faith  buy,    sell,   own,  hold  and  deal  in 
any  of  the  Bonds  and  may  join  in  any  action  which  any  Owner 
of  a  Bond  may  be  entitled  to  take,   with  like  effect  as  if  the 
Fiscal  Agent  was  not  the  Fiscal  Agent  under  this  Resolution. 
The  Fi  seal  Agent  may  in  good  faith  hold  any  other  form  of 
indebtedness  of  the  Commission  or  of  the  City,    own,    accept  or 
negoti ate  any  drafts,   bills  of  exchange ,    acceptances  or 
obligations  of  the  Commi ssion  and  make  di  sbursements  for  the 
Commi ssion  and  enter  into  any  commerci al  or  business 
arrangement  therewith,   without  limitation. 

The  General  Manager  is  hereby  authorized  and  directed  to 
compensate  the  Fiscal  Agent  for  its  services  rendered 
pursuant  to  the  provi sions  of  thi s  Resolution,    and  also  for 
all  reasonable  expenses ,    charges ,    counsel   fees  and  other 
di  sbursements ,    mc luding  those  of  its  attorneys ,    agents  and 
employees ,    incurred  in  and  about  the  performance  of  its 
powers  and  duties  under  thi s  Resolution .      The  obi i gat ions  of 
the  Commission  under  this  Section  to  compensate  the  Fiscal 
Agent  for  services  and  to  pay  or  reimburse  the  Fi  seal  Agent 
for  di  sbursements,    liabilities  and  advances  shall  constitute 
additional   indebtedness  hereunder .      Such  additional 
indebtedness  shall  have  priority  over  the  Bonds  in  respect  of 
all  property  and  funds  held  or  collected  by  the  Fiscal  Agent 
as  such,    except  funds  held  in  trust  by  the  Fiscal  Agent  for 
the  benefit  of  the  Owners  of  particular  Bonds . 

SECTION  8.03.      Liability  of  Fiscal  Agent.      The  recitals 
of  facts ,    covenants  and  agreements  herein  and  in  the  Bonds 
contained  shall  be  taken  as  statements ,   covenants  and 
agreements  of  the  Commi  ssion,    and  the  Fiscal  Agent  assumes  no 
responsibility  for  the  correctness  of  the  same,    does  not  make 
any  representations  as  to  the  validity  or  sufficiency  of  this 
Resolution  or  of  the  Bonds ,    and  shal 1  not  incur  any 
responsibi lity  in  respect  thereof ,   other  than  in  connection 
with  the  duties  or  obligations  herein  or  in  the  Bonds 
expressly  assigned  to  or  imposed  upon  it .     The  Fiscal  Agent 
shall  not  be   liable  in  connection  with  the  performance  of  its 
duties  hereunder,    except  for  its  own  negligence  or  default . 

The  Fiscal  Agent  shall  not  be  liable  for  any  error  of 
judgment  made  in  good  faith  by  a  responsible  officer,  unless 
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it  shall  be  proved  that  the  Fiscal  Agent  was  negligent  in 
ascertaining  the  pertinent  facts. 

The  Fiscal  Agent   shall  not  be   liable  with  respect  to  any 
action  taken  or  omi tted  to  be  taken  by  it  in  good  faith  m 
accordance  with  the  direction  of  the  Owners  of  not  less  than 
a  majority  m  aggregate  principal   amount  of  the  Bonds  at  the 
time  Outstanding  relating  to  the  time,   method  and  place  of 
conducting  any  proceeding  for  any  remedy  aval lable  to  the 
Fiscal  Agent,   or  exerci sing  any  trust  or  power  conferred  upon 
the  Fiscal  Agent  under  this  Resolution. 

The  Fi seal  Agent  shal 1  be  under  no  obligation  to 
exerci se  any  of  the  rights  or  powers  vested  in  it  by  this 
Resolution  at  the  request ,   order  or  di recti on  of  any  of  the 
Bondowners  pursuant  to  the  provi sions  of  this  Resolution 
unless  such  Bondowners  shal 1  have  offered  to  the  Fiscal  Agent 
reasonable  security  or  indemnity  against  the  costs ,  expenses 
and  liabilities  which  may  be  incurred  therein  or  thereby. 

The  Fi  seal  Agent  shall  not  be   1 1 able  for  any  action 
taken  by  it  in  good  faith  and  believed  by  it  to  be  authorized 
or  within  the  discretion  or  rights  or  powers  conferred  upon 
it  by  this  Resolution. 

The  Fi  seal  Agent  shal 1  not  be  deemed  to  have  knowledge 
of  any  Event  of  Default  hereunder  unless  and  until  it  shall 
have  actual  knowledge  thereof,    or  shall  have  received  written 
notice  thereof ,   at  its  principal  corporate  trust  office  in 
San  Franc 1  SCO ,   Cali f ornia .      Except  as  otherwi se  expressly 
provided  herein,    the  Fiscal  Agent  shall  not  be  bound  to 
ascertain  or  inqui re  as  to  the  performance  or  observance  of 
any  of  the  terms,    conditions,    covenants  or  agreements  herein 
or  of  any  of  the  documents  executed  m  connection  with  the 
Bonds ,    or  as  to  the  exi stence  of  an  Event  of  Default 
thereunder .     The  Fi  seal  Agent  shall  not  be  responsible  for 
the  validity  or  effectiveness  of  any  collateral  given  to  or 
held  by  i t .      The  Fiscal  Agent  shal 1  not  be  responsible  for 
the  recording  or  filing  of  any  document  relating  to  this 
Resolution  or  of  financing  statements   (or  continuation 
statements  in  connection  therewith)   or  of  any  supplemental 
instruments  or  documents  of  further  assurance  as  may  be 
required  by  law  in  order  to  perfect  the  security  interests  in 
any  collateral  given  to  or  held  by  it. 

No  provi  si on  of  thi s  Resolution  shal 1  require  the  Fi seal 
Agent  to  expend  or  risk  its  own  funds  or  otherwise  incur  any 
financial  liability  in  the  performance  of  any  of  its  duties 
hereunder,    or  in  the  exercise  of  any  of  its  rights  or  powers. 
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The  Commission   further   agrees   to   indemnify,    to  the 
extent  permitted  by  law,    and  save  the  Fiscal  Agent,  its 
di rectors,    officers,    employees  and  agents  harmless  against 
any  liabilities  which  it  may  incur  in  the  exercise  and 
performance  of  its  powers  and  duties  hereunder,  including 
costs  and  expenses  incurred  in  defending  against  any  claim  or 
liability,   which  are  not  due  to  its  negligence  or  default. 

The  provisions  of  this  Section  8.03  shall  survive  the 
resignation  or  removal  of  the  Fiscal  Agent,  payment  of  the 
Bonds  and  discharge  of  this  Resolution. 

SECTION  8.04.      Rights  of  Fiscal  Agent  to  Rely  Upon 
Documents .     The  Fiscal  Agent  shall  be  protected  in  acting 
upon  any  notice,    resolution,    request,    consent,  order, 
certificate,    report.   Bond  or  other  paper  or  document  believed 
by  it  to  be  genuine  and  to  have  been  signed  or  presented  by 
the  proper  party  or  parties.     The  Fiscal  Agent  may  consult 
with  counsel,   who  may  be  counsel  to  the  Commission  or  to  the 
City,   with  regard  to  legal  questions,    and  the  opinion  of  such 
counsel  shall  be  full  and  complete  authorization  and 
protection  in  respect  of  any  action  taken  or  suffered 
hereunder  in  good  faith  and  in  accordance  therewith. 

The  Fiscal  Agent  shall  not  be  bound  to  recognize  any 
person  as  the  Owner  of  a  Bond  unless  and  until  his  title 
thereto  is  satisfactorily  established,    if  disputed. 

Whenever  in  the  administration  of  its  duties  under  this 
Resolution  the  Fiscal  Agent  shall  deem  it  necessary  or 
desirable  that  a  matter  be  proved  or  established  prior  to 
taking  or  suffering  any, action  hereunder,    such  matter  (unless 
other  evidence  in  respect  thereof  be  herein  specifically 
prescribed)   may,    in  the  absence  of  bad  faith  on  the  part  of 
the  Fiscal  Agent,    be  deemed  to  be  conclusively  proved  and 
established  by  a  Certificate  of  the  Commission,    and  such 
Certificate  shall  be  full  warrant  to  the  Fiscal  Agent  for  any 
action  taken  or  suffered  under  the  provisions  of  this 
Resolution  or  any  Supplemental  Resolution  upon  the  faith 
thereof,   but  in  its  discretion  the  Fiscal  Agent  may,    in  lieu 
thereof,    accept  other  evidence  of  such  matter  or  may  require 
such  additional  evidence  as  to  it  may  seem  reasonable. 


ARTICLE  IX 

MODIFICATION  OR  AMENDMENT  OF  THE  RESOLUTION 

SECTION  9.01.      Amendments  Permitted.      (a)(1)  This 
Resolution  and  the  rights  and  obligations  of  the  Commission 
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and  of  the  Owners  of  the  Bonds  and  of  the  Fiscal  Agent  may  be 
modified  or  amended  at  any  time  by  a  Supplemental  Resolution 
which  shall  become  binding  when  the  written  consents  of  the 
Owners  of  sixty  per  cent   (60%)    in  aggregate  principal  amount 
of  the  Bonds  then  Outstanding,    exclusive  of  Bonds 
disqualified  as  provided  in  Section  9.03  hereof,    and  of  each 
Municipal  Bond  Insurer   {so   long  as  such  Municipal  Bond 
Insurer  is  not  in  default  under  the  policy  of  municipal  bond 
insurance  issued  by  it  in  connection  with  any  Series  of 
Bonds)   shall  have  been  filed  with  the  Fiscal  Agent  (provided, 
that  no  such  Municipal  Bond  Insurer  shall  unreasonably 
withhold  consent  to  such  modification  or  amendment). 
(2)  This  Resolution  and  the  rights  and  obligations  of  the 
Commi ssion  and  of  the  Owners  of  the  Bonds  and  of  the  Fiscal 
Agent  may  also  be  modified  or  amended  at  any  time  by  a 
Supplemental  Resolution  which  shall  become  binding  when  the 
written  consents  of  each  Municipal  Bond  Insurer  shall  have 
been  filed  with  the  Fiscal  Agent,  provided  that  at  such  time 
the  payment  of  the  principal  of  and  interest  on  all 
Outstanding  Bonds  shall  be  insured  by  a  policy  or  policies  of 
municipal  bond  insurance  issued  by  a  Municipal  Bond  Insurer 
or  Insurers,   obligations  insured  by  which  have  a  rating  by 
Moody' s  Investors  Service  or  Standard  &  Poors  Corporation 
which  is  the  highest  rating  then  issued  by  said  rating 
agency .      ( 3 )  No  such  modi f ication  or  amendment  shal 1 
(A)   extend  the  fixed  maturities  of  the  Bonds,    or  extend  the 
time  for  making  any  Minimum  Sinking  Fund  Account  Payments,  or 
reduce  the  rate  of  interest  thereon,    or  extend  the  time  of 
payment  of  interest,    or  reduce  the  amount  of  principal 
thereof,   or  reduce  any  premium  payable  on  the  redemption 
thereof,   without  the  consent  of  the  Owner  of  each  Bond  so 
affected,    or   (B)    reduce  the  aforesaid  percentage  of  Owners  of 
Bonds  whose  consent  i  s  required  for  the  execution  of  any 
amendment  or  modification  of  this  Resolution,    or   (C)  modify 
any  of  the  rights  or  obligations  of  the  Fiscal  Agent  without 
Its  written  consent  thereto. 

(b)     This  Resolution  and  the  rights  and  obligations  of 
the  Commission  and  of  the  Owners  of  the  Bonds  may  also  be 
modified  or  amended  at  any  time  by  a  Supplemental  Resolution 
which  shall  become  binding  upon  adoption,   without  the  consent 
of  any  Bondowners  or  any  Municipal  Bond  Insurer,   but  only  to 
the  extent  permitted  by  law  and  only  for  any  one  or  more  of 
the  following  purposes 

(1)     to  add  to  the  covenants  and  agreements  of  the 
Commission  in  this  Resolution  contained  other  covenants 
and  agreements  thereafter  to  be  observed  or  to  surrender 
any  right  or  power  herein  reserved  to  or  conferred  upon 
the  Commission; 
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( 2  )  to  cure ,  correct  or  supplement  any  ambiguous 
or  defective  provi sion  contained  in  thi s  Resolution  or 
in  regard  to  questions  ari  sing  under  thi  s  Resolution,  as 
the  Commission  may  deem  necessary  or  desirable  and  not 
i neons i stent  with  thi s  Resolution ,  and  which  shal 1  not 
materially  adversely  affect  the  interests  of  the  Owners 
of  the  Bonds ; 

(3)  to  provide  for  the  issuance  of  additional 
series  of  Bonds,    and  to  provide  the  terms  and  conditions 
under  which  such  additional  series  of  Bonds  may  be 

i ssued,  sub j ect  to  and  in  accordance  with  the  provi sions 
of  Article   III;  and 

(4)  to  amend  subsections  (b)(4),    (5)   and  (6)  of 
Section  5.01  of  this  Resolution. 

SECTION  9.02.      Procedure  for  Amendment  with  Written 
Consent  of  Bondowners .      The  Commission  may  at  any  time  adopt 
a  Supplemental  Resolution  amending  the  provisions  of  the 
Bonds  or  of  this  Resolution  or  any  Supplemental  Resolution, 
to  the  extent  that  such  amendment  is  permitted  by  Section 
9.01(a)(1),    to  take  effect  when  and  as  provided  m  this 
Section.      A  copy  of  such  Supplemental  Resolution,  together 
with  a  request  to  Bondowners  and  to  each  Municipal  Bond 
Insurer  for  their  consent  thereto ,    shal 1  be  mailed,  first 
class  postage  prepaid,    by  the  Commission  to  each  Owner  of 
Bonds  and  to  each  Municipal  Bond  Insurer,   but  failure  to  mail 
copies  of  such  Supplemental  Resolution  and  request  shall  not 
affect  the  validity  of  the  Supplemental  Resolution  when 
assented  to  as  in  this  Section  provided. 

Such  Supplemental  Resolution  shall  not  become  effective 
unless  there  shall  be  f i led  with  the  Fi seal  Agent  the  written 
consents  of  the  Owners  of  sixty  per  cent   (60%)    in  aggregate 
principal  amount  of  the  Bonds  then  Outstanding   ( exclusive  of 
Bonds  di squall fied  as  provided  in  Section  9.03)   and  of  each 
Municipal  Bond  Insurer  and  a  notice  shall  have  been  mailed  as 
hereinafter  in  this  Section  provided.      Each  such  consent 
shall  be  effective  only  if  accompanied  by  proof  of  ownership 
of  the  Bonds  for  which  such  consent  is  given,   which  proof 
shall  be  such  as  is  permitted  by  Section  11. 08.      Any  such 
consent  shall  be  binding  upon  the  Owner  of  the  Bonds  giving 
such  consent  and  on  any  subsequent  Owner   (whether  or  not  such 
subsequent  Owner  has  notice  thereof )   unless  such  consent  i s 
revoked  in  writing  by  the  Owner  giving  such  consent  or  a 
subsequent  Owner  by  filing  such  revocation  with  the  Fiscal 
Agent  prior  to  the  date  when  the  notice  hereinafter  in  this 
Section  provided  for  has  been  mailed. 
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After  the  Owners  of  the  required  percentage  of  Bonds  and 
each  Municipal  Bond  Insurer  shall  have  filed  their  consents 
to  the  Supplemental  Resolution,    the  Commission  shall  mail  a 
notice  to  the  Bondowners  in  the  manner  hereinbefore  provided 
in  this  Section  for  the  mailing  of  the  Supplemental 
Resolution,    stating  in  substance  that  the  Supplemental 
Resolution  has  been  consented  to  by  the  Owners  of  the 
required  percentage  of  Bonds  and  each  Municipal  Bond  Insurer 
and  will  be  effective  as  provided  in  this  Section  (but 
failure  to  mail  copies  of  said  notice  shall  not  affect  the 
validity  of  the  Supplemental  Resolution  or  consents  thereto), 
and  proof  of  the  mailing  of  such  notice  shall  be  filed  with 
the  Fiscal  Agent.     A  record,   consisting  of  the  papers 
required  by  this  Section  to  be  filed  with  the  Fiscal  Agent, 
shall  be  proof  of  the  matters  therein  stated  until  the 
contrary  is  proved.     The  Supplemental  Resolution  shall  become 
effective  upon  the  filing  with  the  Fiscal  Agent  of  the  proof 
of  the  mai ling  of  such  last- mentioned  notice . 

In  lieu  of  obtaining  any  demand,    request,  direction, 
consent  or  waiver  in  writing,    the  Fiscal  Agent  may  call  and 
hold  a  meeting  of  the  Bondowners  upon  such  notice  and  in 
accordance  with  such  rules  and  regulations  as  the  Fiscal 
Agent  considers  fair  and  reasonable  for  the  purpose  of 
obtaining  any  such  action . 

SECTION  9.03.     Disqualified  Bonds.      Bonds  owned  or  held 
by  or  for  the  account  of  the  Commission  or  of  the  City  (but 
excluding  Bonds  held  in  any  pension  or  retirement  fund)  shall 
not  be  deemed  Outstanding  for  the  purpose  of  any  consent  or 
other  action  or  any  calculation  of  Outstanding  Bonds  provided 
for  in  this  Article  or  Resolution,    and  shall  not  be  entitled 
to  consent  to  or  take  any  other  action  provided  for  in  this 
Article  or  Resolution.      For  the  purpose  hereof  no  bank 
organized  under  the  laws  of  the  State  of  California  and  no 
national  banking  association  doing  business  m  said  State,  or 
elsewhere ,    shall  be  deemed  to  be  an  agency  of  the  Commi ssion . 

The  Commi  ssion  may  adopt  appropriate  regulations  to 
require  each  Bondowner,   before  his  consent  provided  for  in 
this  Article  shall  be  deemed  effective ,    to  reveal  i f  the 
Bonds  as  to  which  such  consent  is  given  are  di squall fied  as 
provided  in  thi s  Section . 

SECTION  9.04.      Effect  of  Supplemental  Resolution.  From 
and  after  the  time  any  Supplemental  Resolution  becomes 
effective  pursuant  to  this  Article,    this  Resolution  shall  be 
deemed  to  be  modified  and  amended  in  accordance  therewith, 
and  the  respective  rights ,   duties  and  obligations  under  thi s 
Resolution  of  the  Commission,    the  Fiscal  Agent  and  all  Owners 
of  Bonds  Outstanding  shall  thereafter  be  determined. 
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exercised  and  enforced  hereunder   subject   in  all   respects  to 
such  modi f ication  and  amendment ,    and  all  the  terms  and 
conditions  of  any  such  Supplemental  Resolution  shall  be 
deemed  to  be  part  of  the  terms  and  conditions  of  this 
Resolution  for  any  and  all  purposes. 

SECTION  9.05.      Endorsement  or  Replacement  of  Bonds 
Issued  Before  Amendments.      The  Commission  may  determine  that 
Bonds  issued  and  delivered  before  the  effective  date  of  any 
action  taken  as  provided  in  this  Article  shall  bear  a 
notation,   by  endorsement  or  otherwi se ,   in  form  approved  by 
the  Commission,    as  to  such  action.      In  that  case,    upon  demand 
of  the  Owner  of  any  Bond  Outstanding  at  such  effective  date 
and  presentation  of  his  Bond  for  the  purpose  at  the  office  of 
the  Commission  or  at  such  other  office  as  the  Commission  may 
select  and  designate  for  that  purpose ,    a  sui table  notation 
shall  be  made  on  such  Bond.      The  Commission  may  determine 
that  new  Bonds,    so  modified  as  in  the  opinion  of  the 
Commission  is  necessary  to  conform  to  such  action,    shall  be 
prepared,    executed  and  delivered.      In  that  case,   upon  demand 
of  the  Owner  of  any  Bonds  then  Outstanding,    such  new  Bonds 
shall  be  exchanged  at  the  principal  corporate  trust  office  of 
the  Fiscal  Agent  in  San  Francisco,   California,    without  cost 
to  such  Owner,    for  Bonds  of  the  same  character  then 
Outstanding,   upon  surrender  of  such  Bonds. 

SECTION  9.06.     Amendatory  Endorsement  of  Bonds.  The 
provisions  of  this  Article  shall  not  prevent  any  Bondowner 
from  accepting  any  amendment  as  to  the  particular  Bonds  held 
by  him,   provided  that  due  notification  thereof  is  made  on 
such  Bonds. 


ARTICLE  X 
DEFEASANCE 

SECTION  10.01.     Discharge  of  Resolution.      If  the 
Commi  ssion  shal 1  pay  and  di  scharge  the  entire  indebtedness  on 
all  Bonds  Outstanding  in  any  one  or  more  of  the  following 
ways-- 

(a)     by  well  and  truly  paying  or  causing  to  be  paid 
the  principal  of   ( including  redemption  premiums ,    if  any ) 
and  interest  on  all  Bonds  Outstanding,    as  and  when  the 
same  become  due  and  payable   (but  this  clause  shall  not 
include  Bonds  the  principal  of  or  interest  on  which  has 
been  paid  by  a  Municipal  Bond  Insurer  until  said 
principal  and  interest  shall  have  been  paid  by  the 
Commission) ;  or 
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(b)  by  depositing  with  the  Fiscal  Agent,    in  trust, 
at  or  before  maturity,   money  which,    together  with  the 
amounts  then  on  deposit  m  the  Principal  Fund ,  the 
Interest  Fund  and  the  Bond  Reserve  Fund ,    is  fully 
sufficient  to  pay  or  redeem  all  Bonds  Outstanding, 
including  all  principal,    interest  and  redemption 
premiums ,    i f  any;  or 

(c)  by  delivering  to  the  Fiscal  Agent,  for 
cancellation  by  it,   all  Bonds  Outstanding;  or 

(d)  by  depositing  with  the  Fiscal  Agent,    in  trust. 
Federal  Securities  or  general  obligation  bonds  of  the 
State  of  Call  for ni a  in  such  amount  which,    in  the 
determination  of  an  Independent  Certified  Public 
Accountant ,   who  shall  certi f y  such  determination  to  the 
Fiscal  Agent,    shall ,    together  with  the  income  or 
increment  to  accrue  thereon  and  any  other  moneys  of  the 
Commission  made  available  for  such  purpose,   be  fully 
sufficient  to  pay  and  discharge  the  indebtedness  on  all 
Bonds   ( including  all  principal,    interest  and  redemption 
premiums ,    if  any )   at  or  before  thei r  respective  maturity 
dates ; 

and  if  the  Commi ssion  shal 1  also  pay  or  cause  to  be  paid  all 
other  sums  payable  hereunder  by  the  Commi  ssion,    then  and  m 
that  case,    at  the  election  of  the  Commission   ( evidenced  by  a 
Certificate  of  the  Commi  ssion  signi  f ying  its  intention  to  pay 
and  di scharge  all  such  indebtedness ,   which  shal 1  be  f i led 
with  the  Fiscal  Agent) ,    and  notwithstanding  that  any  Bonds 
shall  not  have  been  surrendered  for  payment,    the  pledge  of 
the  Revenues  and  other  funds  provided  for  in  thi s  Resolution 
and  all  other  obligations  of  the  Commission  under  this 
Resolution  shal 1  cease ,    terminate  and  be  completely 
discharged,    except  only  as  provided  in  Section  10. 02 ,    and  the 
Owners  of  the  Bonds  not  so  surrendered  and  paid  shal 1 
thereafter  be  entitled  to  payment  only  out  of  the  money  or 
Federal  Securities  or  general  obligation  bonds  of  the  State 
of  Call f ornia  deposited  with  the  Fi seal  Agent  as  aforesaid 
for  their  payment ;   sub j ect ,   however ,   to  the  provi sions  of 
Section  10 . 03 .     The  di  scharge  of  the  obligations  of  the 
Commission  under  this  Resolution  shall  be  without  prejudice 
to  the  rights  of  the  Fiscal  Agent  to  charge  for  and  be 
reimbursed  by  the  Commi ssion  for  any  expenditures  which  it 
may  thereafter  incur  in  connection  herewith. 

The  Commission  may  at  any  time  surrender  to  the  Fiscal 
Agent  for  cancellation  by  it  any  Bonds  previously  issued  and 
delivered,   which  the  Commission  may  have  acquired  in  any 
manner  whatsoever,    and  such  Bonds,   upon  such  surrender  and 
cancellation,    shall  be  deemed  to  be  paid  and  retired. 
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SECTION  10.02.      Discharge  of  Liability  on  Bonds.  Upon 
the  deposit  with  the  Fiscal  Agent,    in  trust,    at  or  before 
maturity^   of  money  or  Federal   Securities  or  general 
obligation  bonds  of  the  State  of  California  in  the  necessary 
amount  to  pay  or  redeem  Outstanding  Bonds   ( whether  upon  or 
prior  to  thei  r  maturity  or  the  redemption  date  of  such 
Bonds) ,    provided  that  if  such  Bonds  are  to  be  redeemed  prior 
to  the  maturi ty  thereof ,   notice  of  such  redemption  shal 1  have 
been  given  as  in  Article  IV  provided  or  provision 
sati s factory  to  the  Fi seal  Agent  shal i  have  been  made  for  the 
giving  of  such  notice,   then  all  liability  of  the  Commission 
in  respect  of  such  Bonds  shall  cease,   determine  and  be 
completely  di scharged,   except  only  that  thereafter  the  Owners 
thereof  shal 1  be  entitled  to  payment  of  the  principal  of  and 
interest  on  such  Bonds  by  the  Commi ssion,    and  the  Commi ssion 
shall  remain  liable  for  such  payment ,   but  only  out  of  the 
money  or  Federal   Securities  or  general  obligation  bonds  of 
the  State  of  California  deposited  in  an  escrow  fund 
established  for  this  purpose  and  held  by  the  Fiscal  Agent  as 
aforesaid  for  thei r  payment,    sub j ect ,   however,   to  the 
provisions  of  Section  10. 03. 

SECTION  10.03.      Payment  of  Bonds  after  Discharge  of 
Resolution .     Notwithstanding  any  provi sions  of  thi s 
Resolution,    any  moneys  deposited  with  the  Fiscal  Agent  in 
trust  for  the  payment  of  the  principal  of,    or  interest  or 
premium  on,    any  Bonds  and  remaining  unclaimed  for  six  years 
after  the  principal  of  all  the  Outstanding  Bonds  has  become 
due  and  payable  (whether  at  maturity  or  upon  call  for 
redemption  or  by  declaration  as  provided  in  this  Resolution) 
shall  then  be  repaid  to  the  Commission  upon  its  Written 
Request ,    and  the  Owners  of  such  Bonds  shal 1  thereafter  be 
entitled  to   look  only  to  the  Commission  for  payment  thereof, 
and  all   liability  of  the  Fiscal  Agent  with  respect  to  such 
moneys  shall  thereupon  cease ;   provided,    however ,    that  before 
the  repayment  of  such  moneys  to  the  Commission  as  aforesaid, 
the  Fiscal  Agent  may   (at  the  cost  of  the  Commission)  first 
publi sh  at  least  once  in  a  Financi al  Newspaper  or  Journal  a 
notice,   in  such  form  as  may  be  deemed  appropri ate  by  the 
Fi  seal  Agent,   with  respect  to  the  Bonds  so  payable  and  not 
presented  and  with  respect  to  the  provisions  relating  to  the 
repayment  to  the  Commi  ssion  of  the  moneys  held  for  the 
payment  thereof .      In  the  event  of  the  repayment  of  any  such 
moneys  to  the  Commi  ssion  as  aforesaid,    the  Owners  of  the 
Bonds  in  respect  of  which  such  moneys  were  deposited  shall 
thereafter  be  deemed  to  be  general  creditors  of  the 
Commission  for  amounts  equivalent  to  the  respective  amounts 
deposited  for  the  payment  of  such  Bonds  and  so  repaid  to  the 
Commission  (without  interest  thereon) . 
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ARTICLE  XI 


MISCELLANEOUS 

SECTION  11.01.      Liability  of  Commission  Limited  to 
Revenues.     Notwithstanding  anything  in  this  Resolution 
contained,   the  Commission  shall  not  be  required  to  advance 
any  moneys  derived  from  the  proceeds  of  any  taxes  levied  or 
collected  by  the  City,   or  from  any  source  of  income  other 
than  the  Revenues,    for  the  payment  of  the  principal  of  or 
interest  on  the  Bonds,    for  the  operation  and  maintenance  of 
the  Enterprise,    for  the  performance  of  any  covenants  herein 
contained  or  for  the  payment  of  any  obligations  hereunder, 
including  indemnification.     The  Commission  may,  however, 
advance  funds  for  any  such  purpose,   provided  that  such  funds 
are  derived  from  a  source  legally  available  for  such  purpose 
and  may  be  used  by  the  Commission  for  such  purpose  without 
incurring  indebtedness . 

The  Bonds  shall  be  revenue  bonds,   payable  exclusively 
from  the  Revenues  as  in  this  Resolution  provided.  The 
general   fund  of  the  City  is  not  liable,    and  the  credit  or 
taxing  power  of  the  City  is  not  pledged,    for  the  payment  of 
the  Bonds  or  their  interest.     The  Owners  of  the  Bonds  shall 
never  have  the  right  to  compel  the  exercise  of  the  taxing 
power  of  the  City  or  the  forfeiture  of  any  property  of  the 
Commission  or  of  the  City.     The  principal  of  and  interest  on 
the  Bonds  and  any  premiums  upon  the  redemption  of  any  thereof 
shall  not  be  a  debt  of  the  Commission  or  the  City,   nor  a 
legal  or  equitabled  pledge,    charge,    lien  or  encumbrance  upon 
any  property  of  the  Commission  or  of  the  City  or  upon  any  of 
its  income,    receipts  or  revenues  except  the  Revenues  pledged 
to  the  payment  thereof  as  in  this  Resolution  provided. 

SECTION  11.02.      Successor  Is  Deemed  Included  in  All 
References  to  Predecessor.     Whenever  in  this  Resolution  or 
any  Supplemental  Resolution  either  the  Commission  or  the 
Fiscal  Agent  is  named  or  referred  to,    such  reference  shall  be 
deemed  to  include  the  successors  or  assigns  thereof,    and  all 
the  covenants  and  agreements  in  this  Resolution  contained  by 
or  on  behalf  of  the  Commission  or  the  Fiscal  Agent  shall  bind 
and  inure  to  the  benefit  of  the  respective  successors  and 
assigns  thereof  whether  so  expressed  or  not. 

SECTION  11.03.      Limitation  of  Rights  to  Parties  and 
Bondowners.     Nothing  in  this  Resolution  or  m  the  Bonds 
expressed  or  implied  is  intended  or  shall  be  construed  to 
give  to  any  person,    other  than  the  Commission,    the  Fiscal 
Agent  and  the  Owners  of  the  Bonds  issued  hereunder,    any  legal 
or  equitable  right,    remedy  or  claim  under  or  in  respect  of 
this  Resolution  or  any  covenant,    condition  or  provision 
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therein  or  herein  contained;    and  all   such  covenants, 
conditions  and  provi sions  are  and  shal 1  be  held  to  be  for  the 
sole  and  exc lusive  benefit  of  the  Commi ssion ,    the  Fi seal 
Agent  and  the  Owners  of  the  Bonds  issued  hereunder. 

SECTION  11.04.      Waiver  of  Notice.      Whenever  in  this 
Resolution  the  giving  of  notice  by  mail  or  otherwise  is 
required,   the  giving  of  such  notice  may  be  waived  in  writing 
by  the  person  entitled  to  receive  such  notice  and  in  any  such 
case  the  giving  or  receipt  of  such  notice  shall  not  be  a 
condition  precedent  to  the  validity  of  any  action  taken  in 
reliance  upon  such  waiver. 

SECTION  11.05.      Destruction  of  Bonds.      Whenever  in  this 
Resolution  provision  is  made  for  the  cancellation  by  the 
Fiscal  Agent  and  the  delivery  to  the  Commission  of  any  Bonds, 
the  Fiscal  Agent  may  destroy  such  Bonds  (in  the  presence  of 
an  officer  of  the  Commission,   if  the  Commission  shall  so 
require),    and  deliver  a  certificate  of  such  destruction  to 
the  Commission,   unless  the  Commission  shall,    by  Written 
Request  of  the  Commi  ssion ,    request  the  Fiscal  Agent  to 
instead  cancel  and  deliver  said  Bonds  to  the  Commission. 

SECTION  11.06.      Severability  of   Invalid  Provisions.  If 
any  one  or  more  of  the  provi s ions  contained  in  thi s 
Resolution  or  in  the  Bonds  shall  for  any  reason  be  held  to  be 
invalid,    i 1 legal  or  unenforceable  in  any  respect ,    then  such 
provision  or  provisions  shall  be  deemed  severable  from  the 
remaining  provisions  contained  in  this  Resolution  and  such 
invalidity,    illegality  or  unenforceability  shall  not  affect 
any  other  provision  of  this  Resolution,    and  this  Resolution 
shal I  be  construed  as  if  such  invalid  or  illegal  or 
unenforceable  provision  had  never  been  contained  herein.  The 
Commission  hereby  declares  that  it  would  have  adopted  this 
Resolution  and  each  and  every  other  Section,  paragraph, 
sentence ,    clause  or  phrase  hereof  and  authorized  the  i ssuance 
of  the  Bonds  pursuant  thereto  i r respective  of  the  fact  that 
any  one  or  more  Sections,   paragraphs,    sentences,    clauses  or 
phrases  of  this  Resolution  may  be  held  illegal,    invalid  or 
unenforceable .      If,   by  reason  of  the  ] udgment  of  any  court , 
the  Fi seal  Agent  or  any  successor  Fiscal  Agent  i s  rendered 
unable  to  perform  its  duties  hereunder,    and  if  no  successor 
Fiscal  Agent  be  then  appointed,    all  such  duties  and  all  of 
the  rights  and  powers  of  the  Fiscal  Agent  hereunder  shall  be 
assumed  by  and  vest  in  the  Treasurer  in  trust  for  the  benefit 
of  the  Bondowners . 

SECT I ON  11.07.     Notice  to  Commi  ssion  and  Fi  seal  Agent . 

Any  notice  to  or  demand  upon  the  Fiscal  Agent  may  be  served 

or  presented,    and  such  demand  may  be  made,    at  the  principal 

corporate  trust  office  of  the  Fiscal  Agent  in  San  Francisco, 
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California,    which  at  the  date  of  adoption  of  this  Resolution 
i s  located  at  111  Sutter  Street ,    10th  Floor,    San  Franc i sco , 
Call f ornia  94104,    or  at  such  other  address  as  may  have  been 
filed  in  writing  by  the  Fiscal  Agent  with  the  Commission. 
Any  notice  to  or  demand  upon  the  Commi  ssion  shai 1  be  deemed 
to  have  been  sufficiently  given  or  served  for  all  purposes  by 
being  deposited,   postage  prepaid,    in  a  post  office  letter 
box ,    addressed  to  the  Commi ssion ,    c/o  the  Secretary  of  the 
Commission,   City  Hall,   400  Van  Ness  Avenue,   San  Francisco, 
California  94102 ,   or  to  the  Commi  ssion  at  such  other  address 
as  may  be  filed  in  writing  by  the  Commission  with  the  Fiscal 
Agent . 

SECTION  11.08.     Evidence  of  Rights  of  Bondowners.  Any 
request ,   consent  or  other  instrument  requi red  by  this 
Resolution  to  be  signed  and  executed  by  Bondowners  may  be  in 
any  number  of  concurrent  writings  of  substantially  similar 
tenor  and  may  be  signed  or  executed  by  such  Bondowners  in 
person  or  by  an  agent  or  agents  duly  appointed  in  writing. 
Proof  of  the  execution  of  any  such  request ,    consent  or  other 
instrument  or  of  a  writing  appointing  any  such  agent,  shall 
be  sufficient  for  any  purpose  of  this  Resolution  and  shall  be 
conclusive  in  favor  of  the  Fiscal  Agent  and  of  the  Commission 
i f  made  in  the  manner  provided  m  thi s  Section. 

The  fact  and  date  of  the  execution  by  any  person  of  any 
such  request,    consent  or  other  instrument  or  writing  may  be 
proved  in  any  manner  reasonably  acceptable  to  the  Fiscal 
Agent . 

The  ownership  of  Bonds  shall  be  proved  by  the  bond 
registration  books  maintained  pursuant  to  Section  2.06. 

Any  request ,    consent,    vote  or  dec laration  of  the  Owner 
of  any  Bond  shai 1  bind  every  future  Owner  of  the  same  Bond 
and  the  Owner  of  every  Bond  i ssued  in  exchange  therefor  or  in 
lieu  thereof,   in  respect  of  anything  done  or  suffered  to  be 
done  by  the  Fiscal  Agent  or  the  Commission  m  pursuance  of 
such  request,    consent ,   vote  or  declaration. 

SECTION  11.09.     Article  and  Section  Headings  and 
References .      The  headings  or  titles  of  the  several  Articles 
and  Sections  hereof,    and  any  table  of  contents  appended  to 
copies  hereof,    shall  be  solely  for  convenience  of  reference 
and  shai 1  not  affect  the  meaning,    construction  or  effect  of 
this  Resolution. 

All  references  herein  to   "Articles,"   "Sections"  and 
other  subdivisions  are  to  the  corresponding  Artie les , 
Sections  or  subdivisions  of  this  Resolution;    and  the  words 
"herein,"   "hereof,"   "hereunder"   and  other  words  of  similar 
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import  refer  to  this  Resolution  as  a  whole  and  not  to  any 
particular  Article,    Section  or  subdivision  hereof. 

SECTION  11.10.      Funds  and  Accounts.      Any  fund  required 
by  this  Resolution  to  be  established  and  maintained  by  the 
Commission  or  the  Controller  or  the  Treasurer  or  the  City  or 
the  Fiscal  Agent  may  be  establi shed  and  maintained  in  the 
accounting  records  of  the  Commi ssion  or  the  Controller  or  the 
Treasurer  or  the  City  or  the  Fiscal  Agent  either  as  a  fund  or 
an  account ,    and  may,    for  the  purposes  of  such  records ,  any 
audits  thereof  and  any  reports  or  statements  with  respect 
thereto ,   be  treated  ei ther  as  a  fund  or  as  an  account ;  but 
all  such  records  with  respect  to  all  such  funds  shall  at  all 
times  be  maintained  in  accordance  with  general ly  accepted 
accounting  practices  and  with  due  regard  for  the  protection 
of  the  security  of  the  Bonds  and  the  rights  of  every  Owner 
thereof . 

SECTION  11.11.      Repeal  of   Inconsistent  Resolutions.  Any 
resolution  of  the  Commission,    and  any  part  of  any  resolution, 
inconsistent  with  this  Resolution,    is  hereby  repealed  to  the 
extent  of  such  inconsistency. 

SECTION  11.12.     Waiver  of  Personal  Liability.  No 
Commi ssion  member  or  officer,    agent  or  employee  of  the 
Commi  ssion  or  of  the  City  shall  be  individually  or  personal ly 
liable  for  the  payment  of  the  principal  of  or  interest  on  the 
Bonds ;   but  nothing  herein  contained  shal 1   relieve  any  such 
Commission  member  or  officer,    agent  or  employee  from  the 
performance  of  any  official  duty  provided  by  law. 

SECTION  11.13.      Governing  Law.      This  Resolution  shall  be 
construed  and  governed  in  accordance  with  the   laws  of  the 
State  of  Cali f orni a . 

SECTION  11.14.      Business  Day.      Any  payments  or  transfers 
which  would  otherwise  become  due  on  any  day  which  is  not  a 
Business  Day  shall  become  due  or  shall  be  made  on  the  next 
succeeding  Business  Day. 

SECTION  11.15.     Effective  Date  of  Resolution.  This 
Resolution  shal 1  take  effect  from  and  after  its  adoption . 
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PASSED  AND  ADOPTED  this  1st  day  of  October,    1985,   by  the 
following  vote: 

Ayes :        Commissioners  Giraudo ,   Flynn ,   Lenvin  and  Bar let ta 
Noes :  None 

Absent:   Commissioner  Sanger 


President  of  the  Public  Utilities 
Commission  of  the  City  and  County 
of  San  Francisco 


(Seal ) 
ATTEST : 


Secretary66f  the  Public  Utilities 
Commission  of  the  City  and  County 
of  San  Francisco 


Approved  aS  to  fo 
George/^  A^nost 
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SECRETARY'S  CERTIFICATE 


Acting 

I ,   Gail  Johnson  ,    Secretary  of  the  Public 

Utilities  Commission  of  the  City  and  County  of  San  Francisco, 
hereby  certify  as  follows: 

The  foregoing  is  a  f ul 1 ,    true  and  correct  copy  ot  a 
resolution  duly  adopted  at  a      regular     meeting  of  the 
Commission  duly,    regularly  and  legally  held  at    Room  287, 

 City  Hall  ,    San  Franc i sco ,   California,  on 

October  1,    1985,   of  which  meeting  all  of  said  members  of  the 
Commission  had  due  notice  and  at  which  a  majority  thereof 
were  present ; 

At  said  meeting  said  resolution  was  adopted  by  the 
following  vote: 

Ayes:         Commissioners  Giraudo,  Flynn,  Lenvin  and  Barletta 
Noes:  None 

Absent :     Commissioner  Sanger 

I  have  carefully  compared  the  foregoing  with  the 
original  minutes  of  said  meeting  on  file  and  of  record  in  my 
office ,    and  the  foregoing  is  a  f ul 1 ,    true   and  correct  copy  of 
the  original  resolution  adopted  at  said  meeting  and  entered 
in  said  minutes ; 

Said  original  resolution  has  not  been  amended,  modified 
or  rescinded  since  the  date  of  its  adoption,  and  the  same  i s 
now  in  ful 1  force  and  effect . 

Dated:     October    2  ,  1985. 


Secretary  o^f  the  : 


ACTING  Secre\"ary"^f' the"  Public  Utilities 
Commission  of  the  City  and  County 
of  San  Francisco 


(Seal) 
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PUBLIC  UTILITIES 
THE  CITY  AND  COUNTY 
RESOLUTION 


COMMISSION  OF 
OF  SAN  FRANCISCO 
NO.  85-0414 


RESOLUTION  AUTHORIZING  AND  DIRECTING  THE  SALE  OF  $104,000,000 
PRINCIPAL  AMOUNT  OF  THE  PUBLIC  UTILITIES  COMMISSION  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO  SAN  FRANCISCO  WATER  REVENUE 
BONDS,    SERIES  OF  1985,   ADOPTING  OFFICIAL  NOTICE  OF  SALE  FOR 
SAID  BONDS,   ADOPTING  OFFICIAL  STATEMENT  DESCRIBING  SAID 
BONDS,   ADOPTING  NOTICE  OF  INTENTION  TO  SELL  SAID  BONDS, 
AUTHORIZING  PUBLICATIONS  OF  LEGAL  NOTICES  AND  CONSENTING  TO 
SUBMISSION  OF  BID  BY  FINANCING  CONSULTANT. 


WHEREAS,    the  Public  Utilities  Commission  of  the 

City  and  County  of  San  Franc i sco   (herein  cal led  the 

85-0413 

"Commission"),   by  Resolution  No.   ,    adopted  October  1, 

1985,   duly  authorized  the  issuance  of  $104,000,000  principal 
amount  of  the  Public  Utilities  Commi ssion  of  the  Ci ty  and 
County  of  San  Francisco  San  Francisco  Water  Revenue  Bonds, 
Series  of  1985   (herein  called  the  "Bonds"),   and  it  is 
desirable  that  the  Bonds  be  offered  for  public  sale  at  this 
time ; 

NOW,   THEREFORE,    BE  IT  RESOLVED  by  the  Public 
Uti li ties  Commi  ssion  of  the  City  and  County  of  San  Franc i  sco , 
as  follows: 


Section   1.      Thursday,    October  24,    1985   at  the  hour 
of  10:00  o'clock  A.M.    is  hereby  fixed  as  the  time,    and  the 
12th  Floor  Large  Conference  Room,   Orrick,   Harrington  & 
Sutcliffe,    600  Montgomery  Street,   San  Francisco,  California 
94111  is  hereby  fixed  as  the  place,   at  which  bids  will  be 
received  for  the  purchase  of  the  Bonds ,    as  described  in,  and 
subj ect  to  the  terms  and  conditions  of ,   the  Official  Notice 
of  Sale  hereinafter  set  forth . 

Section  2.     The  form  of  proposed  Official  Notice  of 
Sale  inviting  bids  for  the  Bonds,   in  substantially  the 
following  form,    is  hereby  approved  and  adopted  as  the 
Official  Notice  of  Sale  inviting  bids  for  the  Bonds ,  and 
Smith  Barney,   Harris  Upham  &  Co.    Incorporated,    350  California 
Street,   20th  Floor,    San  Francisco,   California  94104,  and 
Grigsby,   Brandford  &  Co.,    230  California  Street,    Suite  601, 
San  Franc i SCO ,   California     94111 ,   financing  consultants  to 
the  Commission  (herein  called  the  "Financing  Consultants"), 
are  hereby  authorized  and  directed  to  cause  to  be  mailed  to 
prospective  bidders  for  the  Bonds  copies  of  the  Official 
Notice  of  Sale  in  substantially  said  form: 
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OFFICIAL  NOTICE  OF  SALE 
$104, 000, 000 
PUBLIC  UTILITIES  COMMISSION 
OF  THE  CITY  AND  COUNTY  OF  SAN  FRANCISCO 
SAN  FRANCISCO  WATER  REVENUE  BONDS,    SERIES  OF  1985 

NOTICE  IS  HEREBY  GIVEN  that  sealed  proposals  will 
be  received  by  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  (herein  called  the  "Commission") 
at  the  12th  Floor  Large  Conference  Room,   Orrick,   Harrington  & 
Sutcliffe,   600  Montgomery  Street,   San  Francisco,  California 
94111,  on 

THURSDAY,   OCTOBER  24,  1985 
at  10:00  A.M.   California  time  for  the  purchase  of 
$104,000,000  principal  amount  of  bonds  of  the  Commission 
designated  the  "Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  San  Francisco  Water  Revenue  Bonds, 
Series  of  1985"    (herein  called  the   "Bonds"),    to  be  issued 
under  a  resolution  of  the  Commission  adopted  October  1 ,  1985 
and  a  first  supplemental  resolution  of  the  Commission 
scheduled  to  be  adopted  October  24,    1985  (herein  collectively 
called  the  "Resolution" )   and  pursuant  to  the  Charter  of  the 
City  and  County  of  San  Francisco  and  the  Revenue  Bond  Law  of 
1941  to  the  extent  made  applicable  by  Section  7.312  of  said 
Charter ,   and  all  laws  amendatory  thereof  or  supplemental 
thereto.     The  Bonds  are  more  particularly  described  in  the 


3 


Resolution   (which  is  incorporated  herein  by  reference)  and 
copies  thereof  will  be  furnished  to  any  interested  bidder 
upon  request .     The  Bonds  are  general ly  described  as  follows : 
ISSUE:      $104,000,000,    issuable  as  fully  registered 
Bonds,    all  dated  October  15,    1985,    in  denominations  of  $5,000 
or  any  integral  multiple  thereof  provided  that  no  Bond  shall 
have  principal  maturing  on  more  than  one  principal  payment 
date .     The  Bonds  are  part  of  an  i ssue  not  limited  in 
aggregate  principal  amount  authorized  by  the  Resolution  and 
the  bonds  of  one  or  more  additional   series  of  said  issue  may 
be  issued  pursuant  to  the  Resolution  on  a  parity  with  the 
Bonds,   but  only  subject  to  the   limitations  and  conditions  set 
forth  in  the  Resolution . 

INTEREST  RATE:     The  maximum  interest  rate  bid  may 
not  exceed  twelve  per  cent   (12%)  per  annum .      Interest  is 
payable  on  May  1,    1986  and  semiannually  thereafter  on  May  1 
and  November  1  of  each  year.     Bidders  must  specify  the  rate 
or  rates  of  interest  which  the  Bonds  hereby  offered  for  sale 
shall  bear.     Bidders  will  be  permitted  to  bid  different  rates 
of  interest,   but   (i)   the  maximum  differential  between  the 
lowest  and  highest  interest  rates  specified  in  any  bid  shall 
not  exceed  three   (3%)  percent  per  annum;    (ii)   each  interest 
rate  specified  in  any  bid  must  be  in  a  multiple  of  one-eighth 
or  one-twentieth  of  one  per  cent  per  annum  and  a  zero  rate  of 
interest  cannot  be  specified;    (iii)  no  Bond  shall  bear  more 
than  one  rate  of  interest;    (iv)   each  Bond  shall  bear  interest 
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from  its  date  to  its  stated  maturity  date  at  the  interest 
rate  speci f led  in  the  bid;    ( v)   all  Bonds  maturing  at  any  one 
time  shall  bear  the  same  rate  of  interest;    ( vi )   any  premium 
must  be  paid  as  part  of  the  purchase  price,    and  no  bid  will 
be  accepted  which  contemplates  the  waiver  of  any  interest  or 
other  concession  by  the  bidder  as  a  substitute  for  payment  in 
full  of  the  purchase  price;    (vii)   any  discount  bid  shall  be 
stated  as  a  specific  sum  not  exceeding  $2,080,000;  and 
(viii)  the  interest  rate  on  the  Bonds  maturing  in  each  year 
beginning  on  or  after  November  1,    1999  must  either  be  the 
same  as  or  higher  than  the  interest  rate  on  the  Bonds 
maturing  in  the  preceding  year . 

MATURITIES:     The  Bonds  will  mature  serially  on 
November  1  in  each  of  the  years  1991  through  1999,  both 
inclusive,   and  shall  either  mature  serially  or  shall  be 
subject  to  mandatory  redemption  and  payment  at  maturity  from 
the  Series  of  1985  Sinking  Fund  Account  established  pursuant 
to  the  Resolution  on  November  1  in  each  of  the  years  2000 
through  2015,   both  inclusive.     The  annual  principal  amounts 
of  the  Serial  Bond  maturities,    or  mandatory  Term  Bond 
redemption  payments  and  payments  at  maturity,   must  be 
specified  by  each  bidder  in  the  spaces  provided  in  the  bid 
form  under  the  heading  "Schedule  of  Principal  Amounts  and 
Interest  Rates,"   and  shall  be  specified  by  each  bidder  so 
that  the  principal  of  and  interest  on  the  Bonds   ( whether  at 
maturity  for  Serial  Bonds  or  upon  mandatory  Term  Bond  sinking 
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fund  payments)   payable  in  each  year  ending  on  November  1, 
commencing  November  1,    1991   and  ending  November  1,    2015,  both 
inclusive,    shall  not  exceed  by  more  than  $20,000  the 
principal  of  and  interest  on  the  Bonds  so  payable  in  any 
other  of  the  said  years . 

SELECTION  OF  SERIAL  BONDS  OR  TERM  BONDS  OR  BOTH: 
Bonds  maturing  in  the  years  1991  through  1999 ,  both 
inclusive ,    shall  be  Serial  Bonds .     Bidders  shal 1  have  the 
option  of  designating  whether  the  Bonds  payable  during  the 
years  2000  through  2015,  both  inclusive,   shall  be  represented 
by  Serial  Bonds  or  Term  Bonds  or  both.     If  the  bidder  desires 
to  have  any  of  the  Bonds  payable  during  the  years  2000  to 
2015,   both  inclusive,   be  Term  Bonds,    such  bidder's  bid  must 
designate  the  principal  amount  or  amounts  of  Term  Bonds  by 
inserting  in  the  bid  form  the  Term  Bond  redemption  payment 
dates  in  the  spaces  provided  under  the  heading  "Mandatory 
Term  Bond  Redemption  Schedule ( s )" .     Each  Bond,    including  each 
Term  Bond,   must  bear  interest  at  the  interest  rate  specified 
in  the  bid  from  its  date  to  its  stated  maturity  date.  There 
may  be  more  than  one  Term  Bond  maturity.     The  Term  Bonds  of 
each  Term  Bond  maturity  shall  be  in  an  amount  equal  to  the 
total  of  the  consecutive  principal  amounts  payable  on  the 
mandatory  Term  Bond  redemption  dates,   including  the  remaining 
amount  or  amounts  due  on  the  date  of  maturity  of  such  Term 
Bonds .      The  principal  amounts  which  are  not  so  designated  in 
the  Mandatory  Term  Bond  Redemption  Schedule{s)  to  constitute 
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Term  Bonds  shall  constitute  serial  maturities .      For  the 
purpose  of  this  Official  Notice  of  Sale ,    and  as  provided  in 
the  Resolution,    "Serial  Bonds"   shall  mean  bonds  which  are  not 
subject  to  mandatory  redemption  prior  to  their  maturity  from 
Sinking  Fund  Accounts  and  "Term  Bonds"  shall  mean  Bonds  which 
are  subject  to  mandatory  redemption  prior  to  their  stated 
maturity  date  from  Sinking  Fund  Accounts. 

REDEMPTION:     The  Commission  shall  have  the  right, 
under  the  circumstances  prescribed  in  the  Resolution,  to 
redeem  Bonds  from  proceeds  of  eminent  domain  proceedings, 
upon  the  terms  and  conditions  set  forth  in  the  Resolution,  at 
the  principal  amount  thereof  and  accrued  interest  thereon  to 
the  date  fixed  for  redemption,   without  premium .  Bonds 
maturing  on  or  before  November  1,    1994  are  not  otherwise 
subject  to  redemption  prior  to  their  respective  stated 
maturity  dates.     Bonds  maturing  on  or  after  November  1,  1995 
are  also  subject  to  redemption  prior  to  their  respective 
stated  maturity  dates,    at  the  option  of  the  Commission,    as  a 
whole  on  any  date  on  or  after  November  1,    1994,    or  in  part  on 
any  interest  payment  date  on  or  after  November  1,   1994  of 
such  maturities  or  portions  of  maturities  as  shall  be 
determined  by  the  Commi ssion  if  less  than  all  of  the  Series 
of  1985  Bonds  maturing  on  different  maturity  dates  are  to  be 
called  for  prior  redemption  and  by  lot  within  any  such 
maturity  if  less  than  all  of  the  Bonds  of  such  maturity  be 
redeemed,    from  any  source  of  aval 1 able  funds,    at  the 
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principal  amount  thereof  and  accrued  interest  thereon  to  the 
date  of  redemption,    plus  premium   (expressed  as  a  percentage 
of  such  principal   amount )   as  set  forth  in  the  fol lowing 
schedule : 

Bonds  Redeemed 
on  or  after         and  prior  to 
November  1  November  1  Premium 

1994  1995  2  % 

1995  1996  1-1/2% 

1996  1997  1  % 

1997  1998  1/2% 

1998  --  0  % 

Bonds  designated  as  Term  Bonds  by  the  bidder  shall  be  further 
subject  to  redemption  prior  to  their  stated  maturity  or 
maturities,    from  the  Series  of  1985  Sinking  Fund  Account 
created  pursuant  to  the  Resolution,    in  part  by  lot,  upon 
payment  of  the  principal  amount  thereof  and  accrued  interest 
thereon  to  the  date  fixed  for  redemption,   without  premium,  on 
the  November  1  payment  dates  specified  by  the  bidder  for  such 
Term  Bonds  and  in  amounts  equal  to  the  annual  amounts 
specified  by  the  bidder  for  such  Terra  Bonds  in  the  "Schedule 
of  Principal  Amounts  and  Interest  Rates . "     No  Term  Bonds 
maturing  in  a  specific  year  may  be  redeemed  from  Sinking  Fund 
Account  payments  until  all  Term  Bonds  maturing  on  preceding 
Term  Bond  maturity  dates,    if  any,    in  order  of  Term  Bond 
maturities,   have  been  retired . 

PAYMENT:     Both  principal   and  interest  are  payable 
in  lawful  money  of  the  United  States  of  America  by  Crocker 
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National  Bank  in  San  Francisco,    California,    in  accordance 
with  the  Resolution . 

PURPOSE:     The  Bonds  are  being  issued  to  provide 
funds  for  acquiring,   constructing,   financing,   improving  and 
developing  additions ,   betterments  and  improvements  to  the  San 
Francisco  Water  Department  water  supply,    storage  and 
distribution  system. 

SECURITY:     The  Bonds  (together  with  any  additional 
series  of  bonds  and  any  additional  bonds  issued  pursuant  to 
the  conditions  of  the  Resolution )  will  be  revenue  bonds 
payable  from  the  Revenues  of  the  Enterpri se  (as  such  terms 
are  defined  in  the  Resolution) .     Bidders  are  referred  to  the 
Resolution  and  to  the  hereinafter  referred  to  official 
statement  for  further  particulars. 

TAX  EXEMPT  STATUS:      In  the  event  that  prior  to  the 
delivery  of  the  Bonds   (a)   the  income  received  by  private 
owners  from  Bonds  of  the  same  type  and  character  shall  be 
declared  to  be  taxable   (either  at  the  time  of  such  declara- 
tion or  at  any  future  date)  under  any  federal  income  tax 
laws,    either  by  the  terms  of  such  laws  or  by  ruling  of  a 
federal  income  tax  authority  or  official  which  is  followed  by 
the  Internal  Revenue  Service,   or  by  decision  of  any  federal 
court,    or   (b)   any  federal  income  tax  law  is  adopted  which 
will  have  a  substantial  adverse  tax  effect  on  owners  of  the 
Bonds  as  such,    the  successful  bidder  may,    at  his  option, 
prior  to  the  tender  of  the  Bonds  by  the  Commission,  be 


9 


relieved  of  his  obligation  under  the  contract  to  purchase  the 
Bonds,  and  m  such  case  the  deposit  accompanying  his  bid  will 
be  returned. 

LEGAL  OPINION:     The  legal  opinion  of  Orrick, 
Herrington  &  Sutclif f e  of  San  Franci sco,  California, 
approving  the  validity  of  the  Bonds ,   wi 1 1  be  furnished  to  the 
successful  bidder  without  cost.     A  copy  of  the  legal  opinion, 
certified  by  the  official  in  whose  office  the  original  is 
filed,   will  be  printed  on  each  Bond  without  charge  to  the 
successful  bidder . 

TERMS  OF  SALE 
Highest  Bid:     The  Bonds  will  be  awarded  to  the 
highest  responsible  bidder ,    considering  the  interest  rate  or 
rates  specified  and  the  premium  offered  or  discount  bid,  if 
any .     The  award  wi 11  be  made  on  the  basis  of  the  lowest  true 
interest  cost  to  the  Commi ssion,   provided  that ,    for  the 
purpose  of  making  such  determination,    it  shall  be  assumed 
that  the  Term  Bonds  shal 1  be  deemed  to  mature  on  the  dates 
and  in  the  amounts  as  shown  on  the   "Schedule  of  Principal 
Amounts  and  Interest  Rates"   set  forth  in  the  bid.      The  true 
interest  cost  wi 11  be  that  nominal  annual  discount  rate 
which,   when  compounded  semi-annually  and  used  to  discount  all 
payments  of  principal  and  interest  payable  on  the  Bonds  to 
the  date  of  the  Bonds   (October  15,    1985),    results  in  an 
amount  equal  to  the  principal  amount  of  the  Bonds  plus  the 
amount  of  any  premium  offered  and  less  the  amount  of  any 
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discount  bid,    (disregarding  for  the  purposes  of  the 
calculation  any  accrued  interest  to  the  date  of  delivery  of 
the  Bonds).      No  bid  for  the  purchase  of  the  Bonds  may  specify 
a  discount  greater  than  $2,080,000.      The  purchaser  must  pay 
accrued  interest,    computed  on  a  30-day  month  360-day  year 
basis,   from  the  date  of  the  Bonds  to  the  date  of  delivery. 
The  cost  of  printing  the  Bonds  will  be  borne  by  the 
Commi  ssion. 

Right  of  Rejection:     The  Commi  ssion  reserves  the 
right,   in  its  discretion,   to  reject  any  and  all  bids  and  to 
waive  any  irregularity  or  informality  in  any  bid. 

Prompt  Award:     The  Commission  will  take  action 
awarding  the  Bonds  or  rejecting  all  bids  promptly  but  in  any 
case  not  later  than  twenty- six   ( 26 )  hours  after  the 
expiration  of  the  time  herein  prescribed  for  the  receipt  of 
the  bids,   unless  such  time  of  award  is  waived  by  the 
successful  bidder.     Notice  of  the  award  will  be  given 
promptly  to  the  successful  bidder. 

Delivery  and  Payment:     Delivery  of  the  Bonds  will 
be  made  to  the  successful  bidder  at  the  office  of  Orrick, 
Herrington  &  Sutcliffe  in  San  Francisco,   California,    as  soon 
as  the  Bonds  can  be  prepared,   which  it  is  estimated  will  be 
within  30  days  from  the  date  of  sale.     Payment  for  the  Bonds 
must  be  made  in  immediate  San  Francisco  funds,    and  shall  be 
the  principal  amount  of  the  Bonds,   plus  the  amount  of  any 
premium  bid  or  less  the  amount  of  any  discount  bid,  plus 
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accrued  interest  to  the  date  of  delivery.     Any  expense  of 
providing  immediate  San  Franc i sco  funds ,   whether  by  transfer 
of  Federal  Reserve  Bank  funds  or  otherwi se ,    shall  be  borne  by 
the  purchaser. 

Right  of  Cancellation:     The  successful  bidder  shall 
have  the  right ,   at  hi s  option,   to  cancel  the  contract  of 
purchase  if  the  Commission  shall   fail  to  execute  the  Bonds 
and  tender  the  same  for  delivery  within  60  days  from  the  date 
of  sale  thereof ,    and  in  such  event  the  successful  bidder 
shall  be  entitled  to  the  return  of  the  deposit  accompanying 
his  bid. 

Form  of  Bid :     All  bids  must  be  for  not  less  than 
all  of  the  Bonds  hereby  offered  for  sale  and  accrued  interest 
to  date  of  delivery,   plus  such  premium  or  less  such  discount 
as  is  specified  in  the  bid   (provided  that  the  amount  of  the 
discount  specified  in  any  bid  shall  not  exceed  $2 , 080, 000) . 
Each  bid,    together  with  bidder's  check,   must  be  enclosed  in  a 
sealed  envelope  addressed  to  the  Commission  with  the  envelope 
and  bid  clearly  marked  "Proposal  for  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  San 
Francisco  Water  Revenue  Bonds,    Series  of  1985."     Each  bid 
must  be  in  accordance  with  the  terms  and  conditions  set  forth 
in  this  notice,   and  must  be  submitted  on,   or  be  in 
substantial  accordance  with,   the  bid  form  provided  by  the 
Commission.     Bids  may  be  mailed  to  the  Commission  in  care  of 
Mr.   Thomas  R.   Shearer,    Jr.,    12th  Floor,   Orrick,   Herrington  & 
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Sutcli  f f e ,    600  Montgomery  Street,    San  Franci  see.   Call  for ni a 
94111,   but  must  be  received  by  10:00  A.M.   California  time, 
Thursday,   October  24,   1985.     Bids  may  also  be  delivered  at 
the  place  first  above  described,   until   10:00  A.M.  California 
time,   Thursday,   October  24,  1985. 

Bid  Check:     A  certified  or  cashier's  check  drawn  on 
a  bank  or  trust  company  transacting  business  in  California, 
in  the  amount  of  $  1 , 040, 000 ,  payable  to  the  order  of  the 
Commi ssion,  must  accompany  each  proposal  as  a  guaranty  that 
the  bidder,   if  successful,   will  accept  and  pay  for  the  Bonds 
in  accordance  with  the  terms  of  his  bid.     The  check 
accompanying  any  accepted  proposal   shall  be  applied  on  the 
purchase  price .      If  after  the  award  of  the  Bonds  the 
successful  bidder  fails  to  complete  his  purchase  on  the  terms 
stated  in  its  proposal,    the  check  shall  be  cashed  and  the 
amount  thereof  retained  by  the  Commi  ssion .     The  check 
accompanying  each  unaccepted  proposal  will  be  returned 
promptly.     No  interest  will  be  paid  upon  the  deposit  made  by 
any  bidder. 

Estimate  of  True   Interest  Cost:     Each  bidder  is 
requested,   but  not  regui red,    to  state  in  hi s  bid  the  total 
amount  of  interest  payable  on  the  Bonds  during  the  life  of 
the  issue  and  the  percentage  true  interest  cost  (determined 
in  both  cases  as  described  under  "Highest  Bid"  above),  which 
shall  be  considered  as  informative  only  and  not  binding  on 
either  the  bidder  or  the  Commission. 
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No  Litigation:     There  is  no  litigation  pending 
concerning  the  validity  of  the  Bonds,    the  existence  of  the 
Commi ssion  or  the  entitlement  of  the  officers  thereof  to 
their  respective  offices ,   and  the  Commission  will  f urni sh  to 
the  successful  bidder  a  no- litigation  certificate  certifying 
to  the  foregoing  as  of  and  at  the  time  of  the  delivery  of  the 
Bonds . 

CUSIP  Numbers:      It  is  anticipated  that  CUSIP 
identification  numbers  will  be  printed  on  the  Bonds,  but 
neither  the  failure  to  print  such  number  on  any  Bond  nor  any 
error  with  respect  thereto  shall  constitute  cause  for  a 
f ai lure  or  refusal  by  the  purchaser  thereof  to  accept 
delivery  of  and  pay  for  the  Bonds  in  accordance  with  the 
terms  of  the  purchase  contract .     All  expenses  in  relation  to 
the  printing  of  CUSIP  numbers  on  the  Bonds  shall  be  paid  for 
by  the  Commission;   provided,   however,   that  the  CUSIP  Service 
Bureau  charge  for  the  assignment  of  said  numbers  shall  be  the 
responsibility  of  and  shall  be  paid  for  by  the  purchaser. 

California  Debt  Advisory  Commission  Fee:  Attention 
of  bidders  is  directed  to  California  Government  Code  Section 
8856,   which  provides  that  the  lead  underwriter  or  the 
purchaser  of  the  Bonds  may  be  charged  the  California  Debt 
Advisory  Commission  fee,   which  is  l/BOth  of  1  per  cent  of  the 
principal  amount  of  the  Bonds,   but  not  to  exceed  $2,500. 

Official  Statement:     The  Commission  has  adopted  an 
official  statement  relating  to  the  Bonds,   copies  of  which 
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will  be  furnished  upon  request  to  Smith  Barney,  Harris 
Upham  &  Co .    Incorporated,    3  50  Calif orni a  Street ,  San 
Francisco,   California  94104,    telephone  number   (415)  955-1642, 
or  Grigsby,   Brandford  &  Co.,   230  California  Street, 
Suite  601,   San  Francisco,   California     94111,   telephone  number 
(415)   392-4800,   financing  consultants  to  the  Commission.  The 
General  Manager  of  the  Commission  has  reviewed  the  official 
statement  and  has  determined  that  as  of  the  date  hereof,  to 
the  best  of  his  knowledge  and  belief,   the  official  statement 
does  not  contain  an  untrue  statement  of  a  material  fact  or 
omit  to  state  any  material  fact  necessary  in  order  to  make 
the  statements  made,   in  light  of  the  circumstances  under 
which  they  were  made,    not  misleading.     The  Commission  will 
deliver  to  the  purchaser  of  the  Bonds  a  certificate  of  said 
official  as  to  the  above,   dated  the  date  of  Bond  delivery, 
and  further  certifying  that  the  signatory  knows  of  no 
material  adverse  change  in  the  condition  or  affairs  of  the 
City  and  County  of  San  Francisco  or  the  Commission  which 
would  make  it  unreasonable  for  the  purchaser  of  the  Bonds  to 
rely  upon  the  official  statement  in  connection  with  the 
resale  of  the  Bonds,    and  authorizing  the  purchaser  of  the 
Bonds  to  distribute  copies  of  the  official  statement  in 
connection  with  the  resale  of  the  Bonds.     Two  thousand 
(2,000)   copies  of  the  official  statement  will  be  supplied  to 
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the  purchaser  of  the  Bonds  for  this  purpose  at  the  expense  of 
the  Commission. 

Dated:      October  1,  1985. 


 Romaine  A .  Boldridge  

Secretary  of  the  Public  Utilities 
Commission  of  the  City  and  County 
of  San  Franc i SCO 
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Section  3 .      The   form  of  proposed  Officiai  Statement 
describing  the  Bonds  heretofore  submitted  to  the  Commission 
is  hereby  approved  and  adopted  as  the  Official  Statement 
describing  the  Bonds,  with  such  additions,   corrections  and 
revisions  as  may  be  deemed  necessary  or  desirable  by  the 
Counsel  to  the  Commission  or  by  the  Financing  Consultant,  and 
the  General  Manager  of  the  Commission  is  hereby  authorized 
and  directed  to  sign  said  Official  Statement  as  so  added  to, 
corrected  or  revised.     The  Financing  Consultant  is  hereby 
authorized  and  directed  to  cause  to  be  printed  and  mailed  to 
prospective  bidders  for  the  Bonds  copies  of  the  Official 
Statement  in  substantially  the  form  of  Official  Statement 
approved  and  adopted  as  the  Official  Statement  describing  the 
Bonds,    as  so  added  to,    corrected  or  revised. 

Section  4.     The  Secretary  of  the  Commission  is 
hereby  authorized  and  directed  to  cause  a  Notice  of  Intention 
to  Sell  Bonds  to  be  published  once  at  least  fifteen  days 
before  the  date  of  sale  in  THE  WALL  STREET  JOURNAL  (PACIFIC 
COAST  EDITION)   and  to  be  published  once  at  least  ten  days 
before  the  date  of  sale  in  the  SAN  FRANCISCO  PROGRESS,  a 
newspaper  published  and  circulated  in  the  City  and  County  of 
San  Francisco,    and  such  Notice  of  Intention  to  Sell  Bonds 
shall  be  in  substantially  the  form  hereinafter  set  forth: 
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NOTICE  OF   INTENTION  TO  SELL 

$104,000,000 
PUBLIC  UTILITIES  COMMISSION 
OF  THE  CITY  AND  COUNTY  OF  SAN  FRANCISCO 
SAN  FRANCISCO  WATER  REVENUE  BONDS,    SERIES  OF  1985 

NOTICE  IS  HEREBY  GIVEN  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  (the 
"Commission"),   State  of  California,   intends  to  offer  for 
public   sale  on  Thursday,   October  24,    1985  at  the  hour  of 
10:00  o'clock  A.M.,   California  time,    at  the  12th  Floor  Large 
Conference  Room,   Orrick,   Herrington  &  Sutcliffe,  600 
Montgomery  Street,    San  Francisco,   California  94111, 
$104,000,000  principal  amount  of  bonds  of  the  Commission 
designated  the  "Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  San  Francisco  Water  Revenue  Bonds, 
Series  of  1985"    (the  "Bonds"). 

NOTICE  IS  HEREBY  FURTHER  GIVEN  that  the  Bonds  will 
be  offered  for  public  sale  subject  to  the  terms  and 
conditions  of  the  Official  Notice  of  Sale  of  the  Bonds,  date 
October  1,    1985,    and  copies  of  the  Official  Notice  of  Sale 
and  of  an  Official  Statement  relating  to  the  Bonds  will  be 
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furnished  upon  request  to  Smith  Barney,   Harris  Upham  &  Co. 
Incorporated,    350  California  Street,    San  Francisco, 
California  94104,    telephone  number   (415)   955-1642,  or 
Grigsby,   Brandford  &  Co.,    230  California  Street,    Suite  601, 
San  Francisco,   California     94111,   telephone  number 
(415)  392-4800,    financing  consultants  to  the  Commission  for 
the  Bonds. 

Dated:     October  1,  1985. 

 Romaine  A.  Boldridge  

Secretary  of  the  Public 
Uti li ties  Commi ssion  of  the 
City  and  County  of  San  Francisco 

Section  5.     The  Financing  Consultants  are  hereby 

authorized  to  prepare  and  to  cause  to  be  published  in  THE 

DAILY  BOND  BUYER  a  short  form  of  notice  of  sale  describing 

the  Bonds  if  such  publication  is  deemed  by  them  desirable  to 

facilitate  the  sale  of  the  Bonds. 

Section  6.      In  accordance  with  Section  53691  of  the 

Government  Code  of  the  State  of  California,    consent  is  hereby 

given  by  the  Commission  to  the  Financing  Consultants  to  bid, 

either  alone  or  as  a  participant  or  participants  in  a 

syndicate  of  bidders,    on  the  Bonds  in  accordance  with  the 

Official  Notice  of  Sale  for  the  Bonds  heretofore  approved. 

If  such  bid  is  determined  to  be  the  best  bid  pursuant  to  the 

Official  Notice  of  Sale,    consent  is  hereby  given  by  the 

Commission  to  the  acquisition  or  participation  in  the 
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acquisition  of  the  Bonds  by  the  Financing  Consultants  or 


either  of  them. 

Section  7.     This  resolution  shall  take  effect  from 

and  after  its  adoption. 

PASSED  AND  ADOPTED  on  October  1,    1985,   by  the 
following  vote: 

AYES:       Commissioners  Giraudo,   Flynn,  Lenvin  and  Barletta 
NOES:  None 

ABSENT:  Commissioner  Sanger  ^-^y/ 


President  of  the  Public 
Utilities  Commission  of  the 
City  and  County  of  San 
Francisco,    San  Francisco, 
California 


[ SEAL  1 


Attest: 


Commission  of  the  City  and  County 
of  San  Franc i SCO 
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SECRETARY'S  CERTIFICATE 


Acting 

I,  Gail  Johnson,    Secretary  of  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco,  San 
Francisco,   California,   do  hereby  certify  as  follows: 

The  foregoing  is  a  full,   true  and  correct  copy  of  a 
resolution  duly  adopted  by  said  Commission,   at  a  regular 
meeting  of  said  Commission  duly  and  regularly  and  legally 
held  at  the  regular  meeting  place  thereof  on  October  1,  1985, 
of  which  meeting  all  of  the  members  of  said  Commission  had 
due  notice  and  at  which  a  majority  was  present  and  acted. 

At  said  meeting  said  resolution  was  adopted  by  the 
following  vote: 

AYES:         Commissioners  Giraudo,   Flynn,   Lenvin  and  Barletta 
NOES:  None 

ABSENT:    Commissioner  Sanger 

I  have  careful ly  compared  the   same  with  the 
original  minutes  of  said  meeting  on  file  and  of  record  in  my 
office;   said  resolution  is  duly  entered  of  record  in  the 
minutes;   and  the  foregoing  is  a  full,   true  and  correct  copy 
of  the  original  resolution  adopted  at  said  meeting  and 
entered  in  said  minutes. 
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The  original  resolution  has  not  been  amended, 
modified  or  rescinded  since  the  date  of  its  adoption  and  the 
same  is  now  in  full  force  and  effect. 

Dated:     October    2.  1985. 


ACTING  Secretary         the  Public 

Utilities  Commission  of  the 
City  and  County  of  San  Francisco 
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CITY  and  COUNTY 
OF  SAN  FRANCISCO 


PUBLIC  UTILITIES 
COMMISSION 


$104,000,000 

SAN  FRANCISCO 
WATER  REVENUE  BONDS 
SERIES  OF  1985 


OFFICIAL  STATEMENT 


PUBLIC  UTILITIES  COMMISSION 

an  AND  COUNT*  OF  SAN  FRANCISCO 


™.N.  .95=0415 


WHEREAS,  The  Public  Utilities  Commission  has  been  authorized  to  sell 
$104,000,000.00  in  San  Francisco  Water  Revenue  Bonds,  Series  1985;  and 

WHEREAS,  The  Public  Utilities  Commission  has  approved  the  sale  of  these 
bonds ;  and 

WHEREAS,  The  Official  Statement  is  in  the  process  of  being  made  to 
conform  with  the  Bond  Resolution  and  Notice  of  Sale  approved  by  the 
Public  Utilities  Commission;     now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  Utilities  is  authorized  to  approve 
and  sign  the  Official  Statement  for  the  Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER  n?85  

ACima  Secretary'  PtfbUc  Utiliti^(Satiim^siort~^ 


PUBLIC  UTILITIES  COMMISSION 


CrT\  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


85-0418 


WHEREAS,  On  August  14,  1985.  the  Board  of  Supervisors,  Finance 
Committee,  requested  changes  to  Chapter  38  of  the  San  Francisco 
Administrative  Code  (Transit  Impact  Development  Fee)  for  the  purpose 
of  expediting  the  collection  of  the  Transit  Impact  Development  Fee; 
and 

WHEREAS,  The  City  Attorney's  Office  drafted  amended  language  that 
would  satisfy  that  request;  and 

WHEREAS,  The  Finance  Committee,  on  September  4,  1985,  instructed  the 
Public  Utilities  Commission  to  discuss  the  proposed  language  changes 
and  make  a  recommendation  to  the  Board;  and 

WHEREAS,  The  proposed  language  has  been  duly  reviewed  and  discussed; 
now,  therefore,  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  recommend 
that  the  Board  of  Supervisors  adopt  and  incorporate  the  proposed 
amendments  to  Chapter  38  of  the  San  Francisco  Administrative  Code. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


OCTORFR 


ACTING  Secretary.  Pdbfic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

an  AND  COUNTY  OF  SAN  FRANCISCO 


35-0417 

RESOLUTION  No.          _    * 


WHEREAS,  Two  parcels  of  Water  Department  land  located  In  Pleasanton, 
Alameda  County,  described  in  the  attached  map  as  Parcel  A-2  consisting  of 
39,509  square  feet,  and  Parcel  C-3  consisting  of  138,608  square  feet,  which 
were  acquired  with  all  holdings  of  the  Spring  Valley  Water  Company  in  1931; 
and 

WHEREAS,  The  Water  Department  has  determined  that  there  is  no 
present  or  future  need  for  these  parcels;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  declares  that  the  two  parcels 
located  in  Alameda  County,  which  total  approximately  4  acres,  are  surplus  to 
the  Water  Department's  needs  and  authorizes  the  Director  of  Property  to 
prepare  necessary  legislation  for  enactment  by  the  Board  of  Supervisors  and 
to  conduct  the  sale  of  the  subject  properties  at  public  auction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  85-0418 


WHEREAS,  The  Crystal  Springs  Pipeline  Mo.  3  was  authorized  by  the 
Commission  for  FY  1981-1982  (funded  under  the  1972  Bond  fund  projects)  to 
construct  a  new  pipeline  from  El  Garni  no  Real  to  Randolph  Avenue  in  South 
San  Francisco  and  to  provide  adequate  service  to  consumers  in  peak  period 
and  to  insure  continuous  service  during  those  periods  when  the  line  is 
out  of  service  for  maintenance,  repairs  or  emergencies;  and 

WHEREAS,  The  preliminary  design  and  an  engineering  cost  estimate 
of  the  project  have  now  been  completed;  and 

WHEREAS,  The  project  budget  has  been  established  as  $8,985,927;  and 

WHEREAS,  It  is  therefore  necessary  to  augment  the  funds  allocated 
for  this  project  in  the  San  Francisco  Water  Department  FY  1981-1982  Bond 
fund  projects  by  $1,223,695;  and 

WHEREAS,  The  Bureau  of  Finance  recommends  the  transfer  of 
$1  ,223,695  from  the  unencumbered  bal ances  of  certain  other  budget 
categories  of  1972  Bond  Revenue  Fund  to  the  Crystal  Springs  Pipeline  No, 
3  Account;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  preliminary  design  of 
the  project  and  authorizes  the  development  of  contract  documents;  and  be 
it  further 

RESOLVED,  That  this  Commission  approves  the  afore-mentioned 
$1,223,695  project  budget  increase;  and  be  it  further 

RESOLVED,  That  this  Commission  requests  the  Controller  to  transfer 
funds  in  the  amount  of  $238,724  from  Water  Department  Unallocated  Bond 
Fund  Project  32-868-387217-100-01,  FMS  Account  No.  746100;  and  $834,097 
and  $150,874  from  1972  Bond  Fund  Project  for  Rehabilitation  of 
Transmission  Pipeline  32-868-387217-105-01,  FMS  Accounts  No.  955041  and 
No.  746105  Respectively. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    OCTOBER       -  1985  

t^cr\H9  Secretary.  PUhUc  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

art  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLI/nON  No. 


85-0413 


WHEREAS,  The  Bureau  of  Energy  Conservation  is  established  to 
achieve  energy  cost  reductions  in  municipal  operations;  and 

WHEREAS,  Energy  analyses  and  surveys  are  the  primary  means  of 
identifying  energy  cost  reduction  opportunities  in  municipal  buildings; 
and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  identified  16 
city  facilities  with  substantial  energy  use  for  analyses;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  sufficient  funds 
in  its  budget  for  the  performance  of  energy  analyses  and  surveys;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  does  not  have  staff 
available  with  the  requisite  experience  for  energy  analyses;  and 


RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
the  Bureau  of  Energy  Conservation  to  circulate  a  Request  for  Proposals  for 
a  consultant  to  perform  energy  analyses  on  16  major  energy  consuming  muni- 
cipal facilities;  and  surveys  of  municipal  employees;  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
the  Bureau  of  Energy  Conservation  to  make  minor  addition  to,  or  deletions 
from  the  list  of  sites  prior  to  circulation  without  seeking  further  approval 
of  the  Commission 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


A.       -N. .  retary,  Public  Utilities  Commission 


SF-55 
7303s 

NOTICE  OF  INTENTION  TO  SELL 

$104,000,000 
PUBLIC  UTILITIES  COMMISSION 
OF  THE  CITY  AND  COUNTY  OF  SAN  FRANCISCO 
SAN  FRANCISCO  WATER  REVENUE  BONDS,    SERIES  OF  1985 

NOTICE   IS  HEREBY  GIVEN  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  (the 
"Commission"),    State  of  California,    intends  to  offer  for 
public  sale  on  Thursday,   October  24,    1985  at  the  hour  of 
10:00  o'clock  A.M.,   California  time,    at  the  12th  Floor  Large 
Conference  Room,   Orrick,   Herrington  &  Sutcliffe,  600 
Montgomery  Street,    San  Francisco,   California  94111, 
$104,000,000  principal  amount  of  bonds  of  the  Commission 
designated  the   "Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  San  Francisco  Water  Revenue  Bonds, 
Series  of  1985"    (the  "Bonds"). 

NOTICE  IS  HEREBY  FURTHER  GIVEN  that  the  Bonds  will 
be  offered  for  public  sale  subject  to  the  terms  and 
conditions  of  the  Official  Notice  of  Sale  of  the  Bonds,  dated 
October  1,    1985,    and  copies  of  the  Official  Notice  of  Sale 
and  of  an  Official  Statement  relating  to  the  Bonds  will  be 
furnished  upon  request  to  Smith  Barney,   Harris  Upham  &  Co. 
Incorporated,    350  California  Street,    San  Francisco, 


California  94104,    telephone  number   (415)   955-1642,  or 
Grigsby,   Brandford  &  Co.,    230  California  Street,    Suite  601. 
San  Francisco,    California     94111,    telephone  number 
(415)   392-4800,    financing  consultants  to  the  Commission  for 
the  Bonds. 

Dated;     October  1,    1985.       yj  /I  1^ 

 Romaine  A.  Boldridge  

Secretary  of  the  Public 
Utilities  Commission  of  the 
City  and  County  of  San  Francisco 
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